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1 . PURPOSE OF THIS GUIDELINE 


The purpose of this letter is to inform the departments of the processes to be followed for the submission 

of adjustment budget requests for the current budget (2016/17) as well as the compilation of the 
2017/18 - 2019/20 Operating and Capital Budget. 

The following attachments form part of the Budget Guidelines issued to departments: 

CAPITAL BUDGET: 

- Technical Note CP3: Capital Investment Framework - Summary of Project Data Requirements 
(Word file named “Ekurhuleni_CP3_Data_CIF Capturing_Requirements_vO 01) 

Capital Prioritisation Model (Pdf file named “ EMM Capital Prioritisation Model_Manual 201 6_Final) 

- Capital Budget Capturing / Mapping Schedule for 201 6 

- 201 7-1 8 Procurement Plan for the Capital Budget 

Excel file for the Capital Budget - both Adjustment Budget requests and new budget requests 
(Excel file named “Draft-Multi Year 2017-18 - 2019-20 Capital Budget and 2016/17 Adjustment 
Budget - (Name of the Department)”). 

OPERATING BUDGET: 

- 2016/17 Adjustment Budget Requests for the Operating Budget (Excel file named “Template - 
Adjustment Budget for 2016-17 OPEX”) . 

Excel file with the relevant Operating Budget votes that have to be completed by departments 
(Excel file named “2017-18 OPEX BUDGET - Name of the Department’). 

The IDP ward development priorities (which normally form part of the attachments) are not 
attached as part of the Budget Guidelines. The document containing the IDP ward development 
priorities will be forwarded to departments as soon as the IDP consultation process which starts 
on the 1 1 th October and ends on 19 th October 2016 has been concluded. 

On the 6 th October 2016, MMC Finance issued a letter to MMCs of all the departments to compile 
their 5-year Manifesto Plans. Departments must ensure that their 5-year Manifesto Plans are 
incorporated in their budgets submissions. 


2. KEY DEADLINES FOR THE COMPILATION OF THE BUDGET 

The item detailing key deadlines for the compilation of the budget was approved by Council in September 
2016. The key deadlines were based on the dates as prescribed in the MFMA. 

The following diagram was extracted from National Treasury guidelines and further enhanced to indicate 
the timelines of the budget process: 
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A detailed action plan was compiled to adhere to the above timelines of the budget process as follows: 


Date 

Main Activity 

Actions 

Report for the Approval of Schedule of 

Key Deadlines 

29-Sep 

Council meeting 

Approval of Report on Schedule of 

Key Deadlines 

Budget / IDP Priorities for 20' 

7/18 


Caucus Lekgotla 

Caucus Lekgotla to set priorities for 

IDP / Budget cycle 

September/October 

Compile framework for CIF process 


SMT Lekgotla 



Draft MTREF Budget Policy Framework 

Update of the Medium Term Budget 
Policy 


Issuing Budget Instruction Letter to 
departments (both Opex and Capex) 

Budget Office to compile detail 
actions and list of issues which 
must be addressed in the letter 

14-Oct 

Must include Adjustment Budget 
request on the letter 



Must address the Mayoral Lekgotla, 
Nat & Prov priorities, 

IDP Reviews with the community 

11 Oct - 19 Oct 

Strategy and Corporate planning 
department to arrange meetings with 
Councilors 

Meetings with Ward Councilors will 
take place from 11 to 19 October 

2016 for signing off identified ward 
priorities 

Meetings with Ward Committees 

Identifying the ward priority needs 


Strategy department to give feedback to 
department regarding IDP needs 

Submit outcomes of IDP needs to 
departments on the 21 st October 

2016. 

Compilation of Draft Budgets by Departments 

14-Oct- 16 

Files to be forwarded to the Departments 
with Budget Instruction letter 


14 Oct -28 Oct 

Departments obtain Input on Budgets 
(both Opex and Capex) 

Departments to compile the budget 
requests taking into consideration the 
guidelines and outcomes of the IDP 
review. The requests for Adjustment 
Budget must also be compiled. 

14 Oct -28 Oct 

Departments to consider the IDP needs of 
Ward Committees as identified 

Review the IDP needs identified by 
Ward Committees from the recent 
ward committee meetings 

14 Oct -28 Oct 

Departments to consolidate their budget 
submissions 

Consolidate Budget Input for 
submission of one Opex Budget and 
one Capex budget to Finance. This 
include the Adjustment Budgets 
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Date 

Main Activity 

Actions 



requests 

28-Oct 

Final Submission of Budgets to 

Finance 

Final date to submit Budget Inputs 
to Finance Department (new budget 
and adjustment budget requests) 

14 Oct -28 Oct 

Compilation of Supplementary Budgets 

Finance Department in collaboration 
with departments is compiling 
supplementary Budgets 

Consolidation of First Draft Budget and Adjustment Budget Requests 

28 Oct - 04 Nov 

Consolidation of First Draft Budget and 
Adjustment Budget Requests 

This include preliminary balancing as 
well as source of funding 

Consolidate departmental input 

07-11 Nov 

IBALCO & Budget Steering Committee 

To review Total Budget Request prior 
to any refinement / balancing 

Review adjustment budget request 

01 - 18 Nov 

1 - 7 November - CIF capturing with 
departments (refer to the attached 
schedule of meetings) 

CIF prioritization and evaluation of 
Capex projects by Committee 

9-18 November - Evaluation: One on 
one departmental engagements 

Review of Opex Budget with Department 
(Budget Information Forum) 

To give feedback to departments 
regarding the proposed/balanced 
budgets 

Compilation of the First Draft Budget / IDP 

21 - 25 Nov 

Final balancing of the Budget 

Finalize Capital Budget 

Finalize Operating Budget 

28 Nov - 02 Dec 

IBALCO & Budget Steering Committee 

To consider the Adjustment Budget 
Requests (both Opex and Capex) 

To consider the First Draft Budget 
(only numbers) 

To consider all draft tariff schedules 

To consider all draft policies 

05 Dec - 09 Dec 

Finance to complete Final Balancing 

Complete final Opex, Capex, tariffs 
and policy changes 

12 Dec - 23 Dec 

NT tables and Budget book 

Commence with completion of NT 
tables and narratives on the budge 
book 

The final item for Adjustment E 

iudget 

03 - 06 Jan 

CFO to review the adjustment budget 
requests 

Both Opex and Capex 

09-11 Jan 

IBALCO 

To consider changes made to Opex, 
Capex, tariffs, policies and on 
adjustment budget 

Budget Steering Committee 

To consider changes made to Opex, 
Capex, tariffs, policies and on 
adjustment budget 

12- 18 Jan 

Compile Reports to Council 

Item for Adjustment Budget 

Compilation of Mid Term reports 

26-Jan 

Council meeting 

To consider and approve Adjustment 
Budget 

To consider Mid Term report 
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Date 

Main Activity 

Actions I 

Tabling of the Draft Budget 

30 Jan - 03 Feb 

Complete NT Tables and the budget book 

Adjustment budget figures to be 
incorporated into the NT tables and 
the draft budget books be finalised. 

Item for draft Budget/IDP for Mayoral 
Cluster 

06 - 09 Feb 

CFO to review the draft budget books 

Annexures must also be reviewed 

10-Feb 

Compile Report to Council 

Item for draft Budget/IDP 

15-Feb 

MAYCO 


23-Feb 

Council meeting 

To table Draft Budget/IDP 

During February 

NT Mid-Year Budget & Performance 
Assessment 

Request inputs on Mid-year 
assessment from department. 
Submission of presentation to NT a 
week prior to the visit 

Budget/IDP Consultations with Oversig 

ht Committees 

During March 

Legislature to distribute draft Budget/IDP 
to oversight committees 

Finance to adjust the draft budget with 
Dora development prior to it being 
submitted to the committees 

Oversight Committee meetings 

Recommendations will be obtained 
from Oversight committees 

Consolidation of Oversight 
recommendations on Budget/IDP 

Legislature to compile the 
consolidated report for submission to 
council. Report to be also submitted to 
Finance Department for them to adjust 
the draft Budget/IDP accordingly/ 
where necessary. 

IBALCO & Budget Steering Committee 

To consider changes resulting from 
Oversight report 

Budget/IDP Public Participations/ Budget tip Campaign 

During April 

Distribution of draft budget books to pay 
points and libraries 


Preparation of presentation for public 
participations 


Meetings with MMC's to review 
presentations 


Public participation meetings 


Make Final changes on the Budget/IDP 


Benchmarking and Budget ap| 

proval 

During May 

Benchmarking with NT 

Presentations to be compiled and 
submitted to NT a week prior to 
benchmarking 

Complete Final NT Tables 

IBALCO & Budget Steering Committee 


To consider changes to Final 

Budget/IDP 

Budget approval 



The Final Budget/IDP will then be considered and approved by Council at the end of May 2017. 

Departments must take note of the detailed budget program and make sure they put controls in place to 
meet the key deadlines and also attend the Budget Information Forums / Capital Investment Framework 
meetings to be scheduled during November 2016. 
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3. STRATEGIC ALIGNMENT OF THE BUDGET 


In order to ensure integrated and focused service delivery between all spheres of government, it is 
important for the City to align its budget priorities with that of national and provincial government. 

The 2017/18-2019/20 Operating and Capital Budget will in particular, be based on the following strategic 
documents and departments must make reference to these strategic documents when compiling their 
budgets: 

S Ekurhuleni Service Delivery Statement 
✓ EMM GDS 2055 

s Priorities identified by departments. These priorities relate to the input of each department at the 
various Lekgotla’s that took place in September/October 2016. Officials must ensure they obtain 
the priorities from their respective HOD before they complete the Adjustment Budget and new 
budget requests. 

s I DP needs as identified by ward committees. 

National Treasury will only issue a budget guideline for the new financial year in December 2016. As 
mentioned in the previous circulars municipalities should not wait to commence with the budget 
compilation until the guideline is issued. Municipalities must compile their budgets based on the MTREF 
guidelines issued in the previous years. 

4. IDP GUIDELINES FOR RESOURCE REQUIREMENTS 

The budget that is to be compiled must give effect to the strategic priorities of the municipality for the next 
five years, starting from 2017/18 financial year as guided by the Strategy and Corporate Planning 
department. The department is currently in the process of compiling a separate IDP development 
guidelines for departments to comply with in compiling their individual budgets; such specific guidelines will 
be issued on the Friday 21 October 2016. 

The following key IDP framers/informants, amongst others, have been identified to inform resource/budget 
requests by departments: 

• The National Development Plan; 

• Gauteng 10 Pillars of Radical Transformation; 

• EMM Growth and Development Strategy (GDS) 2055; 

• Mayoral Lekgotla Priorities of September 201 6; and 

• Community identified needs / ward development priorities. 

Details of the above will be outlined in the IDP guidelines to be issued as indicated. It is absolutely critical 
that departments review the above in details and must ensure (where possible) that these are meaningfully 
(not superficially) addressed when compiling their budget. Special reference is made to the IDP needs 
which has to be addressed in the Capital budget. Departments must unbundle the capital budget to 
address specific IDP needs. Please refer to the paragraph regarding the Capital Budget. 

5. LINKING IDP TO THE 2017/18 MTREF BUDGET 

National Treasury indicated that the entire budget must be linked to the IDP. The key importance of linking 
the IDP to the Budget is that it influences financial decisions of a municipality to be based on its objectives 
and plans. IDP Office is in the process of finalising the draft IDP and the department will be required to 
complete the linking thereof in due cause. 

6. COMPLIANCE AND IMPLEMENTATION OF STANDARD CHART OF ACCOUNTS (SCOA) 

The fundamental aim of the SCOA regulation is to improve municipal accountability by standardising the 
classification of budgeting, financial and reporting elements across all South African municipalities. Among 
the requirements of SCOA is that operational and capital budgeting must be project- based, and therefore 

6 



be aligned to the I DP. This means that all financial activities must be structured to advance and support 
the strategic objectives, being the IDP. 


6.1 Refinement of vote numbers 

The recent refinement was on the Operating Budget vote numbers. As indicated during the SCOA 
refinement sessions with the departments, some of the projects codes and the line items have been 
corrected to be SCOA compliant. 

Furthermore, departments are required to provide detailed budgets on the following line items: 

v' Travelling and Subsistence (domestic and foreign) The line items will be part of the 
supplementary budgets due to the substantial information required 
X Consultant fees (detailed split on operating professional fees and capital planning) 
s Special events 

Refinement of vote numbers is a continuous process to ensure full compliance with the SCOA 
requirements. 


7. DEMAND MANAGEMENT PLANS / PROCUREMENT PLANS 

Departments are required to compile detailed procurement plans in line with their budget requests. The 
budget instruction in this regard as well as the template will be issued to departments in due course. 

8. 201 6/1 7 ADJUSTMENT BUDGET TO BE PART OF BUDGET COMPILATION 

In terms of the Schedule of Key Deadlines the 2016/17 Adjustment Budget will be tabled and considered 
by Council in January 2017. It is therefore important to run the process concurrently with the 2017/18 
MTREF Budget which will be considered by Council in February 2017. 

The Operating Budget Adjustment request should be completed in the attached template named 
“Template - Adjustment Budget for 2016-17 OPEX. 

Capital Budget Adjustment 

The Capital Budget Adjustment requests must also be completed on the same file used to complete the 
201 7/1 8 - 201 9/20 capital budget requests. 

You are requested to do the following: 

1 . Column AJ - Indicate the amounts not to be utilized in the current financial year 

2. Column AK - Indicate the additional amounts requested 

3. Column AL - Please ensure that a comprehensive motivation is supplied as to why the adjustment 
is necessary 

Where new projects are added, kindly complete all relevant columns e.g. CCA, Region, ward no., National 
Outcomes etc. Departments must note that there should not be any expectations for additional funding to 
be appropriated; savings must be identified to accommodate the additional requests. 


9. PROCESS OF CAPITAL BUDGET SUBMISSIONS FOR 2017/18 - 2019/20 MTREF 
9.1 Requirements for 201 7/1 8 - 201 9/20 Capital Budget 
The evaluation of the project proposals will be based on the following criteria: 
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• Compliance with the USDG Framework and Housing Strategy - projects to be evaluated by the 
Human Settlements and City Planning Departments. 

• Compliance with the Approved Built Environment Performance Plan/Capital Investment Framework 
(CIF) - projects to be evaluated by the City Planning Department with the following requirements: 

s Project Status to be reflected Column BU - Feasibility, Procurement / Contracting, 
Construction / Implementation. 

s Output Narrative / Short Project Description (Column N must be completed in this regard) 
v' Revised Budget figures for 201 7/1 8 Column AQ, 201 8/1 9 Column All, and new budget for 
2019/20 Column AV must be completed. 
s Project start and end date (Column AZ and BA to be completed) 
s Consolidated project details 

s GPS co-ordinates/property description of the project as per requirement from National 
Treasury in terms of form SA 36 (Column AA and AB must be completed). 

■ [City Planning GIS Division will assist departments in obtaining project 
locality and area of influence information during the 2016 Mapping 
exercise / dates to be communicated) . Departments are required to note 
and make use of the Capital Prioritization Model - User Manual 2016 
(Section B, pages 28 - 32). Departments can contact Ms. Carmen Paulsen 
for further details on 011 999-3360 or email at 

carmen. paulsen(a)ekurhuleni. gov, za / 
s Projects for mapping include: 

o New projects on the budget over the multi-year budget period; 
o Projects that were not mapped during the 201 5 mapping exercise; 
o Projects that were unbundled and require mapping to collate with the unbundled 
projects; 

o Any infrastructure projects that have previously been mapped to a department’s 
corporate office. 

s GIS will generate a shapefile and unique GIS code (shapefile reference number) per 
mapped project. 

s GIS will assist departments in the Identification of the affected ward per project Column V 
s Retention of the shapefile GIS code generated during the 2015 mapping exercise Column 

X 

S Retention of the CIF geographic priority areas (1, 2, 3, or outside priority area) allocated 
during 2015 mapping exercise Column W 
s Retention of the Capital Prioritization weighting variables. 

s Capital Prioritization Model scoring criteria for completion as per Columns BX + DB. New 

projects added to the budget must complete the scoring criteria. Please refer to the 
Capital Prioritization Model - user manual 2016 (section A, pages 19 - 27) for 
guidance on the completion of the prioritization criteria. Departments can contact Ms. 
Carmen Paulsen for further details on 011 999-3360 or email at 

carmen. paulsen(a>ekurhuleni. gov, za / 

Important for Noting: 

i. Departmental project managers must take the responsibility to attend the 
mapping exercises and provide accurate mapping information (locality and 
area of influence) to the GIS division. 

ii. The GIS division will then only provide the generated mapping information 
(co-ordinates, GIS code, priority areas, and Ward) to Finance for inclusion into 
the budget. 
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iii. The draft capital budget mapping session will take place from 1-4 November 
2016 (please refer to the 2016 mapping schedule - (formal communication will 
be sent out to the departments). 

iv. Departments must come prepared to the mapping sessions (i.e. please send 
the correct representative(s) that are knowledgeable on the departments 
existing and new projects. 

v. Departments are requested to provide accurate identification of a projects 
locality, and to avoid mapping projects to a department’s corporate office or 
over an entire region or Metro. 

vi. Departments are required to fully complete the weighting criteria as directed 
through the CPM user manual 2016 (Section A, pages 19 - 27). 

vii. Departments are also encouraged to make use of the CIF Viewer on the 
intranet as an additional aid in providing mapping related and preplanning 
support to project managers. The CIF viewer can be accessed via the 
following link http://1 96.31 .21 7.71 /f lexviewers/CIF/ (all Layers in the GIS viewer 
that are in CAPITAL LETTTERS have sublayers that need to be switched on 
individually). Please note that an update of the viewer will be available on 14 
October 2016, reflective of the new ward boundaries. (For any GIS related queries 
contact Philip Viljoen on 01 1 999 4039). 

Practical implementation - projects to be evaluated by the EPMO Department. Reflect the category 
of project as per the stages in the Stage gate Model. (Feasibility, Procurement / Contracting, 
Construction / Implementation). Column BU 

V Feasibility - involves investigating the viability of the project, perhaps through studies, 
developing the different components of the selected project solution which include: scope, 
execution plan, and estimates etc. 

S Procurement / Contracting - comprises of implementing the procurement strategy, 
commencing the tender processes to on-board the relevant contractors. 

7 Construction / Implementation - involves implementing the agreed design within time and 
according to budget and other defined requirements. This may include successful 
commissioning and handover to relevant stakeholders. The outcome should ensure that all 
aspects of the project are successfully completed and signed off and the Project Closeout 
and Handover Requirements are implemented 

Economic impact of projects - projects to be evaluated by the Economic Development Department. 


9.2 General 

Project descriptions for vehicles must be indicated as being either “two seats or less” or “more than 
two seats”, whereby “two seats or less” will have VAT implication and “more than two seats” won’t 
have VAT implication. This information must be provided in project name column. 

V Cognizance should be taken that departments will still be afforded the opportunity to move 
funds between the two vehicles votes should the need arise. 

Departments are advised that all items with an expected lifespan of more than one year and a cost 
price of R1 000 or more must be capitalized and as such included in the capital budget. Items that 
will not last longer than a year or with a cost price of less than R1 000 are regarded as consumable 
items and must be funded from the operating budget. 

V The R1 000 threshold must be tested against the unit price of the item concerned as 
opposed to buying the items in large number 

Operating costs and revenue - it is compulsory for the departments to quantify the future 
operating cost of the project as well as revenue which will be generated from the projects (As per 
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Circular 62). For staff costs, separate sheet detailing the number of staff as well as their levels is 
required. Detailed additional cost requirements to operationalize the facility are also required on a 
separate sheet. Column BB ^ BG must be completed in this regard. 

• Departments to clarify the project category (Column O) and if the project is for new or for the 
renewal of infrastructure as per the following definitions from National Treasury reflected in the 
Capital Investment Framework: 

o Urban Restructuring: Eradication of Historical Backlogs (Physical Infrastructure): 
Eradication of Infrastructure for existing backlogs. Eradication of Historical Backlogs 
(Social Facilities): Eradication of Infrastructure for existing backlogs. 

o Upgrading and Renewal: 

■ Renewal of Existing Assets: Remaining useful life is extended due to aging of 
infrastructure. This does not mean the capacity is extended. 

■ Upgrading of Existing Assets - to extend existing bulk capacity: To extend bulk 
capacity purely for existing network. 

o Economic Development: 

■ To stimulate new Economic Growth: To extend bulk purely for new development 
where growth will be stimulated. 

■ Income Generating: Purely Income Generating Projects. 

• Departments must indicate the CCA Column T, Township Column Y, Erf number Column Z and 
the Ward in which the project is located Column V of each capital project in terms of regulation 15 
(1) (b), must be used in this regard. 

• Department must also update the project manager’s details as well as contact details. Columns K 
and L. 

• National Outcomes - Twelve National Outcomes have been adopted and these are politically 
determined priorities of government as derived from the election manifesto of the ruling party and 
the Medium Term Strategic Framework (MTSF). The departments are therefore requested to 
indicate how their projects contribute to the National Outcomes. Column P is to be used for this 
purpose. The following 12 outcomes were agreed upon after a rigorous process of consultation 
across government: 


Number 

Outcome Statement 

1 

Improved quality of basic education; 

2 

A long and healthy life for all South Africans; 

3 

All people in South Africa are and feel safe 

4 

Decent employment through inclusive economic growth; 

5 

A skilled and capable workforce to support and inclusive growth path 

6 

An efficient, competitive and responsive economic infrastructure network 

7 

Vibrant, equitable and sustainable rural communities with food security for all; 

8 

Sustainable human settlements and improved quality of household life 

9 

A responsive, accountable, effective and efficient local government system 

10 

Environmental assets and natural resources that are well protected and continually 
enhanced; 

11 

Create a better South Africa and contribute to a better and safer Africa and World 
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Number 

Outcome Statement 

12 

An efficient, effective and development oriented public service and an empowered, fair 
and inclusive citizenship 


10. PRACTICAL PROCEDURE IN COMPLETING THE 2017/18 OPERATING BUDGET FILE 


10.1 Supplementary Budgets 

Supplementary budgets relate to the compilation of certain budget line items as a separate process, i.e. 
salary budget. The following is a list of the supplementary budgets and responsible officials: 


Supplementary 

Responsible 

Manager 

Responsible Person for budget 
and support 

Admin cost 

Magdeline Sephesu 

Meriam Rahlano 

Bad Debt Provision 

Magdeline Sephesu 

Magdeline Sephesu 

Depreciation 

Amanda van Wyk 

Amanda van Wyk 

Departmental Usage - Services & Other 

Magdeline Sephesu 

Meriam Rahlano 

Entertainment 

Amanda van Wyk 

Queen Makhanye 

Grants - Capital 

Amanda van Wyk 

Zanele Mandita 

Grants - Operational 

Amanda van Wyk 

Zanele Mandita 

Interest Income 

Amanda van Wyk 

Amanda van Wyk 

Interest Payable 

Amanda van Wyk 

Amanda van Wyk (Tiny Molefe) 

Internal Labour Charges 

Magdeline Sephesu 

Meriam Rahlano 

License Software 

Jerome Patience 

Zanoxolo Magalela 

Salary Budget 

Magdeline Sephesu 

Queen Makhanye 

Training 

Amanda van Wyk 

Queen Makhanye 

Travelling & Subsistence 

Magdeline Sephesu 

Magdeline Sephesu 

Vehicles 

Magdeline Sephesu 

Eric Dlamini 


The responsible officials listed above will in certain instances issue separate Budget Guidelines to 
departments in order to compile the supplementary budgets. 

10.2 Main Budgets 

Attached to this letter is each department’s Operating Budget (income and expenditure) file which must be 
completed and submitted to Budget Office on or before the due date. 

The file excludes the supplementary votes as discussed above. 


Details of various columns and the process to complete the budget file are as follows: 


Column 

Name of Column 

Purpose 

Instruction 

A 

Type of Vote 

P = Posting/Transacting 
vote 

Budget is compiled at the 
posting level 

For information 

B 

Vote Number 

Supplied for assistance 

Supplied for assistance 

C 

Cost Centre 

Supplied for assistance 

Supplied for assistance 

D 

Name of Department 

Responsible Department 

Supplied for assistance 
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Column 

Name of Column 

Purpose 

Instruction 

E-H 

Vote details with the 
description as per the 
financial system 

Supplied for assistance 

Supplied for assistance 

1 

SCOA description 

Line item description to 
be aligned to SCOA 
requirements with effect 
from 1 st July 2017 

For information 

J & K 

Project details 

Vote numbers are 
defined by the project 
details 

Supplied for assistance 

M - 0 

Financial history 

Supplied for assistance 

Supplied for assistance 

P 

Original Budget for 
2016/17 Financial Year 

For information only 

None - use as a guidance 

Q 

2016/17 Amended 

Budget 

Original Budget plus 
Amendments processed 
to date 

None - use as a guidance 

R 

YTD Movements 

Actuals for 3 months 

None - use as a guidance 

T 

Budget request for 
2017/18 

Financial Year 

To obtain input from 
each department 

Each department must 
complete the budget request. 

U 

% Increase/Decrease 

Indicates the Budget to 
Budget % increase 

None - use as a guidance 

V 

Indicator for Motivation 

Prompted message if % 
increase is more than 
inflation rate 

Supplied for assistance. 

w 

Comprehensive 

Motivation 

Motivation to 
substantiate the budget 
request 

A detailed motivation must be 
supplied if % increase is 
more than inflation rate. 

X 

CCA indicator 

To indicate Customer 

Care Area utilizing the 
vote number. Information 
to assist with refinement 
of the SCOA Regional 
Segment 

Departments to select from 
the drop down list. 

Y 

Flagship Indicator 

To indicate whether the 
budget required in 

Column T relates to 
flagship projects. 

Departments to select from 
the drop down list. 

z 

Votes Closed 

To inform the 

departments of vote 
numbers not in use 

Departments are urged not to 
budget on the vote numbers 
highlighted with RED in Column 
T 


Departments are required to input their budget request in column T as indicated in the above table. 

The percentage increase/decrease will be calculated in column U. If the % increase exceeds the inflation 
rate of 5%, a detailed motivation must be supplied in column W. 

Please ensure that the budget file you receive contain the budget of all the cost centres in your 
department. Any omissions or incorrect allocations must be brought to the attention of the Budget Office. 
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1 1 . BUDGET OFFICE REPRESENTATIVES OF DEPARTMENTS 


Departments are requested to liaise directly with the relevant Budget Office representative allocated to 
your department. The relevant official will ensure that your query be addressed or directed to the official 
that can assist the department. 

The following is a list of the Operating Budget representatives: 


Departments 

Responsible 

Manager 

Responsible Person 
for budget and 
support 

CHIEF OPERATING OFFICER: DELIVERY CO- 
ORDINATION 

Magdeline Sephesu 

Meriam Rahlano 

CITY MANAGER'S OFFICE 

Magdeline Sephesu 

Eric Dlamini 

CITY PLANNING 

Jerome Patience 

Aubrey Mayaba 

COMMUNICATION AND BRAND MANAGEMENT 

Jerome Patience 

Aubrey Mayaba 

CORPORATE LEGAL 

Amanda van Wyk 

Malusi Zwedala 

CUSTOMER RELATIONS MANAGEMENT 

Magdeline Sephesu 

Eric Dlamini 

DISASTER AND EMERGENCY MANAGEMENT 

Amanda van Wyk 

Amanda van Wyk 

ECONOMIC DEVELOPMENT 

Jerome Patience 

Aubrey Mayaba 

EKURHULENI METRO POLICE DEPARTMENT 

Amanda van Wyk 

Amanda van Wyk 

ENERGY 

Magdeline Sephesu 

Meriam Rahlano 

ENVIRONMENTAL RESOURCE MANAGEMENT 

Jerome Patience 

Aubrey Mayaba 

EPMO - ENTERPRISE PROJECT MONITORING 

OFFICE 

Amanda van Wyk 

Amanda van Wyk 

EXECUTIVE OFFICE 

Magdeline Sephesu 

Malusi Zwedala 

FINANCE 

Magdeline Sephesu 

Magdeline Sephesu 

FLEET MANAGEMENT 

Jerome Patience 

Zanoxolo Magalela 

HEALTH AND SOCIAL DEVELOPMENT 

Magdeline Sephesu 

Eric Dlamini 

HUMAN RESOURCES 

Amanda van Wyk 

Queen Makhanye 

HUMAN SETTLEMENTS 

Amanda van Wyk 

Malusi Zwedala 

INFORMATION AND COMMUNICATION 

TECHNOLOGY (CIO) 

Amanda van Wyk 

Queen Makhanye 

INTERNAL AUDIT (Chief Audit Executive) 

Amanda van Wyk 

Queen Makhanye 

LEGISLATURE 

Magdeline Sephesu 

Malusi Zwedala 

REAL ESTATE / FACILITIES MANAGEMENT 

Magdeline Sephesu 

Eric Dlamini 

RISK MANAGEMENT 

Jerome Patience 

Zanoxolo Magalela 

ROADS AND STORMWATER 

Jerome Patience 

Zanoxolo Magalela 

SRAC 

Magdeline Sephesu 

Meriam Rahlano 
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STRATEGY & CORPORATE PLANNING 

Jerome Patience 

Zanoxolo Magalela 

TRANSPORT 

Jerome Patience 

Zanoxolo Magalela 

WASTE MANAGEMENT 

Amanda van Wyk 

Malusi Zwedala 

WATER AND SANITATION 

Magdeline Sephesu 

Meriam Rahlano 


The representative for the Capital Budget are as follows: 


Lovedalia Selabe 
Zanele Mandita 
Tshepo Mofokeng 
Nozipho Dlamini 


-(Oil) 999 - 7433 (Executive Manager) 
-(Oil) 999 - 6791 (Grants Manager) 
-(Oil) 999-7408 (Capex) 

-(011) 999-7437 (Grants) 


12. COMPLETION OF THE BUDGET: DUE DATE 

The relevant documents required for the completion of the Capital Budget, Operating Budget and 
Adjustment Budget must be completed and submitted to your department’s Budget Office representative 
as listed above. 


ALL DOCUMENTATION AS REQUIRED MUST BE SUBMITTED BY NO LATER THAN 28 OCTOBER 
2016. 


Due to limited time to complete the budget no extension of the deadline will be allowed. 

Finance Department wants to thank all the departments for the support in the compilation of the budget. 
The successful compilation of the budget depends as usual on your assistance. 


Thank You 


RAMASELA GANDA 

GROUP CHIEF FINANCIAL OFFICER 
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1. Basic Healthcare 

Basic healthcare can be defined as the minimum degree of 
healthcare considered to be necessary to maintain adequate 
health and protection from disease. In South Africa this is the 
basic healthcare service offered free by the state. According to 
the Constitution, everyone has the right to have access to basic 
health care services. Thus provide access to appropriate, 
efficient, effective and quality health services, in order to improve 
and promote people’s health. 

Source: Adapted from World Health Organisation, 2014 

2. Basic Service Delivery 

Municipalities are required to provide at least the basic services 
to their communities. Basic services provided by the government 
include water supply, sewage collection and disposal, refuse 
removal, electricity and gas supply, roads and storm water 
drainage, street lighting, municipal parks and recreation, safety, 
security, heath care, and social well-being. 

Source: Adapted from Municipal Systems Act, 2000 (Act No 32 of 2000) 

3. Basic Skills development 

Basic skills development can be described as actions taken to 
facilitate the delivery of sector-specific skills interventions that 
help improve productivity in the workplace and the 
competitiveness of businesses. It furthermore improves the 
quality of life of workers, their prospects of work and their 
mobility. 

Source: Adapted from an Article by D. Elphick-Moore, on 

Entrepreneurmag.co.za, Skills Development Defined, 2012. 

4. Climate Adaptation and 
Mitigation 

Refers to a structure and using process that is environmentally 
responsible and resource-efficient throughout a building's life- 
cycle: from siting to design, construction, operation, 
maintenance, renovation, and demolition. 

Adaptation refers to adjustments in ecological, social, or 
economic systems in response to actual or 

expected climatic stimuli and their effects or impacts. It refers to 
changes in processes, practices, and structures to moderate 
potential damages or to benefit from opportunities associated 
with climate change. 

Adaptation aims to lessen the adverse impacts of climate change 
trough a wide range of system-specific actions, mitigation looks 
at limiting climate change by reducing the emissions of 
greenhouse gasses for example. 

Source: Adapted from Global Greenhouse Warming, Defining Climate Mitigation 
and Adaptation, 2015 
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5. Conservation Value The protection, preservation, management, or restoration of 

natural environments and the ecological communities that inhabit 
them. Conservation is generally held to include the management 
of human use of natural resources for current public benefit and 
sustainable social and economic utilisation. Development is 
undertaken in a manner that sustains biodiversity and natural 
resources in the EMM. 

Source: EMM Environmental Policy, 2012 

6. Direct Contribution Intended primary benefit created as a result of the development. 

The primary goal of the project to create the specific benefit. 

7. Economic Growth The steady process by which the productive capacity of the 

economy is increased over time to bring about rising levels of 
national output and income. 


8. Economic Multiplier Effect The relationship between the initial spending (investment) and 

the total effects generated by the spending is known as the 
multiplier effect of the sector, or more generally as the impact of 
the sector on the economy as a whole. Thus the economic 
multiplier effect occurs when an initial injection into the economy 
causes a bigger final increase in national income 


9. Economic Sectors 
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Agriculture - Include establishments that are primarily engaged 
in farming activities, commercial hunting, game propagation and 
forestry, logging and fishing). 

Mining - Includes the extracting and beneficiating of minerals 
occurring naturally, including solids, liquids and crude petroleum 
and gases. It also includes underground and surface mines, 
quarries and the operation of oil and gas wells as well as all 
supplemental activities for dressing and beneficiating of ores and 
other crude material): 

Manufacturing - Manufacturing is defined as the physical or 
chemical transformation of materials or compounds into new 
products. The manufacturing sector represents an important 
economic and employment sector in any economy. The sector 
also serve as catalyst for supporting economic activities 
contributing to economic growth within an area and positive spin- 
off effects on the whole economy. 

Utilities - It includes electricity, water and gas. It includes the 
production, collection and distribution of electricity; the 
manufacturing of gas; the distribution of gaseous fuels through 
mains; the collection, purification and distribution of water; and 
the construction of infrastructure and buildings. 

Construction - Buildings and construction involves residential 
building activities; non-residential building; roads, streets and 
bridges; water schemes and works; sewerage; and other 
construction activities 
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Trade - The resale (sale without transformation) of new and 
used goods to the general public for personal or household 
consumption or use by shops, department stores, stalls, mail- 
order houses, hawkers and peddlers, consumer co-operatives, 
etc. This sector also includes the catering and accommodation 
activities within an economy. 

Transport and Communication - Providing passenger or 
freight transport, whether scheduled or not, by rail, road, water or 
air and auxiliary activities such as terminal and parking facilities, 
cargo handling and storage, postal activities and 
telecommunications. 

Finance and Business Services - Activity of obtaining and 
redistributing funds, other than for the purpose of insurance, real 
estate or commercial/business services. Real estate includes the 
buying, selling, renting and operating of owned or leased real 
estate, such as flats and dwellings and non-residential buildings; 
developing and subdividing real estate into lots, etc. Also 
included are land-jobbers (i.e. property speculators) and the 
development and sale of land. Business services in this sector 
refer to the renting of transport equipment and other machinery 
such as agricultural, construction, computer, and household 
equipment. 

Community, Social and Personal Services - Include general 
activities of community organisations (NGOs), recreational, 
cultural and sporting activities, and other community, social and 
personal services. 

General Government Services - Include general activities of 
central, provincial and local government such as health and 
social work, education, infrastructure provision etc. This includes 
sewage and refuse removal, sanitation and similar activities and 
military and navy activities. 

Source: Adapted from StatsSA, Standard Industrial Classification (SIC) of all 
Economic Activities, 7 th Edition, 2012 


10. Economic variables It is important that the project contributes to economic growth 

and development within the area. Therefore this variable 
determines the project’s ability to contribute to economic growth, 
deliver rateable assets, create employment opportunities, and 
generate income for the local government. 


11. Environmental Management An EMP is a site-specific plan developed to ensure that all 
Plan (EMP) necessary measures are identified and implemented in order to 

protect the environment and comply with environmental 
legislation. Furthermore it can be described as the synthesis of 
all proposed mitigations and monitoring actions, set to a timeline 
with specific responsibility assigned and follow-up actions 
defined. The EMP is one of the most important outputs of the 
environmental assessment process. 

Source: Fair Trade Tourism, Resource Centre, Landcom - What is an EMP, 2013 
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12. Environmental variables 

This variable gives an indication of the impact of the project on 
the environment locally and within the urban region/regional 
ecosystem. It identifies the potential environmental benefits and 
costs of the project and gives higher scores to those projects that 
make an improvement to living standards, public health and a 
green environment. 

13. Indirect Contribution 

Unintended secondary benefit created as result of the 
development, not the primary goal of the project, i.e. downstream 
benefits or complementary benefits. 

14. Job Creation during 

Operational Phase (OPEX) / 
Sustainable Job Creation 

Sustainable job creation, is the creation of permanent 
employment, which will lead to increased quality of life of 
individuals. It therefore excludes employment created during 
construction phase of projects (due to the temporary nature of 
these employment opportunities). This is the estimated number 
of people that will be employed during the operational phase of 
the project. 

15. Job Creation during the 
Construction Phase (CAPEX) 

/ Temporary Job Creation 

This refers to the creation of temporary employment. It therefore 
excludes employment created during operational phase of 
projects. This is the estimated number of people that will be 
temporarily employed during the construction phase of the 
project. 

16. Leverage Potential 

The “Cotton-on” Effect - The project’s ability to create a strong 
magnet and nodal anchor by attracting and stimulating further 
growth in investment (productive income generating assets). 
Further development of ancillary and down-stream projects. 

17. Policy alignment variable 

Projects are assessed to determine their alignment with specific 
legislative and strategic documents, on a national, regional and 
local level. This variable also considers the alignment of projects 
with the CIF priority areas and project categories. 

18. Programme versus Projects 

A programme consists of a number of different project items. 
Whereas the project is described as the individual line item and 
could form part of a programme. 

19. Public Safety 

Provide safety through effective co-ordination of crime prevention 
initiative, provincial police oversight, traffic management and 
road safety towards a more secure environment. 

20. Rateable Assets 

A project’s / investment’s ability to create additional annual rates 
and taxes, resulting in increased revenue for government. 
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21. Social Variables Projects with an explicit focus on increasing community well- 

being by means of delivering or contributing to certain social 
services (i.e. education, health, etc.) will receive priority / higher 
scoring. The social variable is also contained / addressed in the 
economic variable aspect, especially with respect to job creation 
and the social benefits associated with increased employment. 


22. Spatial Structuring Elements The Spatial Structuring Elements identified for the purpose of the 

Capital Prioritisation Model, include the following: 

S Core Nodes 
■S Primary Nodes 
S Secondary Nodes 

V TOD Nodes (include the BRT and Passenger Rails 
Stations) 

■S IRPTN / Transport Corridors 
S Industrial Areas 
■S Infill Housing 

A more in-depth description of these Spatial Structuring 
Elements can be found in the MSDF. 
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The purpose of this section is to outline the user manual for the Capital Prioritisation Model to be 
used to prioritise the Ekurhuleni Metro’s Capital Projects for the 2017/18, 2018/19 and 2019/20 
financial year. The manual structured into four sub-sections, namely: 

1. Introduction and Background to the Manual 

This section of the manual provides an introduction and background to the manual. The purpose 
and benefits of the prioritisation model is also outlined in this section. 

2. The Capital Prioritisation Model Process 

In this section of the manual, the Three Tier Project Prioritisation Framework is outlined under 
the following headings: 

S Departmental Appraisal (Tier 1 ) 

V CIF/Budget Evaluation (Tier 2) 

S Allocation and Implementation (Tier 3) 

3. The Prioritisation Model Methodology and Scoring System 

The Capital Prioritisation Model, its variables and criteria is summarised in this section, under the 
following headings: 

S Methodology for Determining the CPM Variables 
s The CPM Variables Defined 

V The Weighting and Scoring System 

V The Capital Prioritisation Model Summary 

4. Mapping Requirements for Capital Projects 

This section of the manual provides departments with the mapping guidelines to apply when 
mapping a capital project on the budget for the 2017/18, 2018/19 and 2019/2020 financial years 
that includes: 

s What is to be mapped; 

s How the process of capital project mapping is rolled out; 

V The mapping guidelines of a projects locality (line, point or polygon depending on the 
nature of the service); 

v And the projects area of influence (mapped as a polygon to reflect the larger 
area/community aimed at benefiting from the service). 


Note: Mapping of capital projects is a requirement from National Treasury in terms 
of Form SA36. Mapping of the projects is also essential in determining the 
projects weighting as part the Capital Prioritization Process. Projects that do 
not have a locality may score poorly during the budget evaluation process. 


Failure to complete the CPM scoring variables will result in a poor project 
scoring during the budget evaluation process. 
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1 . INTRODUCTION AND BACKGROUND TO THE MANUAL 


1.1 WHY THIS MANUAL 


Government municipalities and departments are under severe pressure to provide basic 
services, such as electricity, clean water and sanitation, transportation, education, healthcare, 
etc. and at the same time more pressure is placed on municipalities to identify development 
requirements and provide the corresponding infrastructure. 



Section 152 (1) of the Constitution 
of the Republic of South Africa, 
Act 108 of 1996, states that the 
objects of local government are: 






To provide democratic and 
accountable government for local 
communities 

To ensure the provision of services to 
communities in a sustainable manner 
To promote social and economic 
development 

To promote a safe and healthy 
environment 

To encourage the involvement of 
communities and community 
organisations in matters of local 
government 


Thus a municipality should strive, within its 
financial and administrative capacity to 
achieve the objectives as set out in the 


L 


previous paragraph. 


A 


Therefore based on these responsibilities of 
local government it is clear that the Ekurhuleni 
Metro needs to provide for basic service 
delivery as well as infrastructure development 
so as to contribute to the community as well 
as the economic development of the area. 
However this should be done within the 
framework of the municipality’s limited 
revenue sources for investment in capital 
assets, and therefore a structured framework 
needs to be developed to ensure that the 
municipality’s budget is effectively and 
economically implemented. As such there is 
an urgent need for the EMM to prioritise the 
vast number of capital projects. 




=1 


Section 153 (a) of the Constitution 
indicates that a municipality should 
structure and manage its administration, 
budgeting and planning processes to 
give priority to the basic needs of the 
community, and to promote the social 
and economic development of the 
community. 





U 


Evaluating and prioritising capital projects in terms of what needs to be considered as high, first 
order priority projects can be overwhelming. Since emotions run high when making these kind of 
decisions, a structured and objective approach is important in achieving consensus, especially in 
balancing the needs of communities and the needs of government departments, and at the same 
time contributing to economic growth and sustainability. Furthermore legislative considerations 
and policy guidelines also influence decision-making with regard to which projects receive 
priority. Utilization of a prioritisation model is a proven practice used in the decision making and 
planning process in an objective manner. 
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The capital prioritisation model in terms of the CIF is also an important tool for spatial 
rationalisation of the budget, which relates to the principles of the CIF and its function. The 
National Development Plan starts to give value to the implementation of the CIF and the CPM, in 
that the NDP refers to spatial targeting trough the utilisation of focused investments to start 
achieving positive spatial transformation. Therefore the CPM is an important tool in the metro’s 
spatial planning with respect to their Capital Budget and gives a clear indication of where 
(spatially) investments should take place in order to ensure increased economic growth within the 


EMM. 


L. 



1.2 DEFINING PROJECT PRIORITISATION 



A prioritisation model is a simple tool that provides a way to sort a diverse set of items 
/ projects into an order of importance. It also identifies their relative importance by 
deriving a numerical value for the priority of each item / project. 


The model provides a means for ranking projects (or project requests) based on criteria that are 
the most important to focus on first in terms of meeting the Metros overarching developmental 
objectives and strategies. This also assists in promoting co-ordinated and aligned departmental 
planning and budgeting. 


Project prioritisation can therefore be described as a process for assessing a project against a 
number of variables such as, economic, social, environmental, legislative and financial variables, 
in order to determine a capital project’s alignment with or contribution to such variables. It 
provides for a systematic and objective assessment of an ongoing or completed project. All the 
impacts associated with a capital project are identified, and where possible, costs and benefits 
valued in monetary terms, so as to ensure that project prioritised and selected by government will 
provide the maximum net benefit to the community, economy and environment - the balancing 
effect. 


The variables for prioritising capital projects are identified and described in the following 
paragraphs. 



1.3 THE PURPOSE OF PROJECT EVALUATION AND THE PRIORITISATION MODEL 
A. Project Evaluation 

The purposes of project evaluation are to improve the quality of services, to ensure value for 
money, and to prioritise proposed capital projects. 
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This is achieved through a structured process which makes it possible to: 

s Clearly define project objectives, and consider a wide range of options to meet these 
objectives 

s Link the project to strategic objectives of the local and national government, as well as a 
department’s strategic plans 

s Carry out economic, social and environmental and budgetary analysis 
s Identify the net benefit of the project to the community 

Project evaluations assist departments to make decision on proposed capital projects. They 
provide a means to assess the viability of proposed capital projects, and to rank competing 
projects for a municipality’s multi-year capital budget program. 

Project evaluations also facilitate deliberations by the relevant evaluating committee during the 
budget process. They assist in the selection of projects to be included in the Capital Budget. 

B. Project Prioritisation Model 

The purpose of the project prioritisation model is to ensure that a municipality’s multi-year capital 
budget program is based on the following principles: 

s Affordability and other relevant cost factors 
s Community needs and service delivery 
s Spatial Rationalisation 
s Local economic and social development 
s Job creation 
s Income potential 
s Urgency 

S Counter funding requirements of conditional grants allocated 
s Legislative requirements 

s Coordinated planning and strategy alignment in meeting the overarching developmental 
objectives of the Metro. 

1.4 THE BENEFITS OF A CAPITAL PRIORITISATION MODEL 

A prioritisation model supports structured decision-making in the following ways: 



v' Helps prioritise complex or unclear issues when there are multiple 


criteria for determining projects 

s Provides a quick and easy, yet consistent, method for evaluating options 
s Takes some of the emotion out of the process 
S Quantifies the decision with numeric rankings 
s Facilitates reaching agreement on priorities and key issues 
S Establish a platform for conversations about what is important 
s Guide, co-ordinate and align the municipal budget. 
s Provides for a transparent and rationalised budget process. 
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2. THE CAPITAL PRIORITISATION MODEL PROCESS 


The CPM manual identified a three tier approach to project prioritisation for the budget evaluation 
process. This approach ensures an evaluation of projects in three different stages (Diagram 2.1): 


Diagram 2.1 : Three Tier Project Prioritisation Model 
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2.1 DEPARTMENTAL APPRAISAL (TIER 1) 

This stage of the model is concerned with the project evaluation within each of the departments 
within the EMM. The departments within the EMM develops an initial project list of a number of 
projects important to that department in terms of reaching their objectives and needs. 

The individual departments rationalise, plan and prioritise the draft departmental capital budget 
projects (and that this should be done in cognisance of the CPM weighting criteria) 

Each department determines its own unique criteria and weighs those criteria based on 
values, strategic direction, departmental goals and objectives, available resources, IDP 
wards needs analysis etc. Projects are then evaluated internally and an initial list of 
prioritised projects for each department is determined for placement onto the draft capital 
budget. 

It should be determined why certain projects have been recycled back to the departments during 
this stage of internal evaluation, so as to address the issues in order to ensure that projects can 
be accepted for the initial project list in the next financial year. 

A second phase of project testing is then required (Tier 2). The need for the second phase 
evaluation process stems from the fact that certain departments do not have their own internal 
comprehensive prioritisation process. 

Therefore an overarching prioritisation model is required, as this will assist with the effective 
prioritisation of capital projects as part of the budget evaluation process. Projects forming part of 
the initial project list within a department is then provided to the Special Projects Unit, in order to 
determine the priority of each of these projects in order to assist in the EMM budget planning 
process and allocation. 
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EXCLUSIONARY PROJECTS 

A number of projects can be considered as exclusionary projects, which will not go through 
the CPM evaluation process. These projects include the following: 

1. Committed Projects 

Projects that have been approved and committed to the 2016/17 MTREF budget will not be 
re-evaluated through the CPM weighting system. 

2. Projects in their planning phase / feasibility stage 

Projects in their planning or feasibility phase will not be required to go through the CPM, as 
they do not at this stage of the project’s lifecycle have the necessary information in order to be 
evaluated against the CPM criteria. Departments should note that even though feasibility 
study projects will not be passed through the CPM weighting criteria for scoring, the project 
will still be evaluated by the Operational task team. 


3. Projects to Comply with an EIA 

The requirement of an EIA is determined during the inception phase of a project (i.e. during 
the feasibility study phase). Therefore during the Departmental Appraisal phase, departments 
will need to consult with the Environmental Resource Department to determine whether an 
EIA will be required for a specific project. 

4. Critical Projects 

A critical project could be a project that boasts a catastrophic risk for the metro in terms of 
significant liability, significant loss of revenue, and significant loss of life. These projects have 
a very high risk associate if not implemented. 


2.2 CIF / BUDGET EVALUATION (TIER 2) 

The Operational Task Team has been established to guide and co-ordinate the CIF / Budget 
evaluation process to determine the ranking order / priority of each project based on the Capital 
Prioritisation Model. 

As part of this tier the following diagram / process will be followed in order to evaluate and score 
the projects: (Diagram 2.2). 
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Diagram 2.2: The Capital Prioritisation Model Process for the Delivering City 


Capital Prioritisation Model for 2016/17 

Capital Prioritisation Model integrating the GDS, IDP, MSDF (and CIF), Budget Guidelines and Sectoral Prioritisation 
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Step 1 — Define Project Categories (The respective Departments are responsible 
for completing this field in the draft capital budget): 

Step 1 of the Capital Prioritisation Model is to define the project Categories for the Capital budget 
(all funding sources). The identification of the project categories for each Capital projects is part 
of the budget evaluation process and therefore departments are required to categorise their 
projects accordingly during this process. The following project categories are defined: 

Category 1 - Urban Restructuring: The portion of the capital budget to be spent on 
eradicating historical backlogs of services that relates to both physical and social infrastructure. 

This can be termed The City Past’ category of the budget. Projects included should focus on 
major housing projects and poverty eradication areas as described in the MSDF. 

Urban Restructuring Example: Construction of a New Library in Brakpan 

Category 2 - Upgrading and Renewal: The portion of the capital budget to be spent on 
upgrading and renewal of existing infrastructure and maintenance of social facilities and physical 
infrastructure. This can also be termed The City Present’ category of the budget. . The definition 
of this category can be expanded upon as per the definitions of upgrading and renewal by 
National Treasury. Upgrading refers to the extension of existing bulk capacity, whilst renewal 
refers to the maintaining of existing bulk infrastructure . 

Upgrading and Renewal Example: Construction of Fire Station / House Germiston 
Central/Tertiary road upgrading 

Category 3 - Economic Development: The portion of the capital budget to be spent on 
growing the economy of the city. This can also be termed The City Future’ category of the 
budget. Projects included here should focus on industrial areas and major investment and 
development projects as described in the MSDF. According to the definition from National 
Treasury this category refers to projects that are focussed towards extending bulk infrastructure 
for the purpose of the stimulating growth and are therefore purely income generating projects . 

Economic Development Example: Integrated Rapid Public Transport Network (IRPTN) 

Category 4 - Local Interventions: the portion of the capital budget to be spent on specific 
political identified and prioritised projects not necessarily included in other categories of the 
capital budget. This can also be termed The City Always’ category of the budget. Identification of 
such projects will be at the discretion of the Executive Mayor. 

Local Interventions Example: Construction of Religious Precinct 

Step 2 - Targeted budget allocation percentage per Project Category: 

s Category 1 - Urban Restructuring: 30% of the capital budget. 

s Category 2 - Upgrading and Renewal: 40% of the capital budget (including furniture, 
vehicles and equipment). National Treasury with reference to the MFMA circular no. 66 
as read with MFMA circular no. 55 has advised municipalities to allocate no less than 
40% of the capital budget to upgrading and Renewal. 
s Category 3 - Economic Development: 29% of the capital budget. 
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s Category 4 - Local Interventions: 1 % of the capital budget. 


Step 3 - Departments submit their draft multi-year capital budgets. (Includes project 
category, locality and scoring criteria) (Respective Departments) 


Departments need to submit their draft multi-year capital budgets with all the relevant 
information captured, including the information pertaining to the Capital Prioritisation 
Model evaluation that includes the following: 

1 . Project Category per departmental project. 

2. The projects locality and area of influence information (includes the GPS 
co-ordinates and the allocation of a unique project GIS key as reference to 
the projects shape file map in the GIS) - this is done through the 
annual mapping exercise with the assistance of the City Planning 
GIS division. 

3. Population of the CPM weighting variables. 


Step 4 - Allocate all individual projects as submitted by departments into the CIF (Per 
project category and Per Priority Area). (This is assessment is done by the City Planning 

Department) 



Individual projects will be assessed based on the definitions of each project category as 
described by National Treasury (Refer to Step 1) and per locality in relation to the Capital 
Investment Framework geographic priority areas. The outcomes of this assessment is included 
as part of the overall project weighting and project process. 


Step 5 - Score individual capital projects to determine ranking per category and per 
geographic priority area. (Operational Task Team) 

This step provides for the scoring of the individual projects based on a scoring system per project 
category. Furthermore the CPM Manual is developed to serve as a manual for the CPM process 
and scoring system. A set of prioritisation criteria and weighting systems (as discussed in the 
following sections) is used to prioritise the capital projects for the planning process of the EMM’s 
multi-year budget programme. 

It is important to note that the Capital Prioritisation Model aims to prioritise projects that have 
already been evaluated during the first tier (Departmental Appraisal). Therefore the aim is not to 
eliminate projects, but to prioritise them in a ranking order so as to assist in the EMM’s budget 
planning process. Projects that are marked unsuccessful during this phase, in terms of budget 
allocation of the specific budget period, will need to be amended, in order to ensure that the 
project receives a higher score in the following financial year, ensuring a higher priority, and 
budget allocation to the project. 


The aim of the CPM is not to eliminate / reject projects, but to prioritise them in 
order to assist in the budget allocation process for a specific financial year. 
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The Task Team will also verify the results of the CPM Evaluation as a measure of eliminating 
some of the subjectivity as far as possible. 


Step 6 - Screen all submitted projects for IDP, SDBIP, PMO, Environmental and CIF 
Compliance. (Operational Task Team) 

The capital budget projects will be screened in a joint sitting with Finance, City Planning, 
Economic Development, Human Settlements, EPMO, Environmental Resource Management, 
Real Estate as well as Strategy and Corporate Planning Departments. The following evaluation 
criteria will be utilised in the assessment process: 

s Legally committed projects 

s Projects committed due to appointment of consultants or contractors 
v' EIA requirements 
s Exclusionary projects 

s Evaluation of feasibility of project plans developed on PCS 
o Realistic project timelines 
o Realistic budget phases 
S New versus existing projects 
s Alignment with the CIF geographic priority areas 
s Ward priorities 
s Project weighting 

Step 7 - One on one engagement with Departments 

One on one engagements with departments will take place after the individual capital projects 
have been evaluated as per step 6 and scored based on the CPM model, so as to ensure that 
the information provided and captured is correct and realistic. Departments will have the 
opportunity to provide proof and motivation for the information given in terms of the capital 
prioritising model. 

Step 8 - Monitor departmental expenditure as a comparison to financial year budget as 
per the priority areas and project categories 

This will form part of the expenditure report on a quarterly basis. This step forms part of the third 
tier of the approach to project prioritisation, which is discussed in the following section. 

2.3 ALLOCATION AND IMPLEMENTATION (TIER 3) 

Projects that have been successfully prioritised in stage two goes through to the next phase of 
the three tier approach, the allocation and implementation stage. During this stage the capital 
budget is allocated to prioritised projects. 

Furthermore this stage includes the project implementation, after the budget has been allocated, 
and continuous monitoring and evaluation needs to take place based on expenditure of capital 
projects. The monitoring and evaluation process assists in identifying whether there is a need for 
budget adjustments, based in monitoring expenditure against the CIF priority areas and project 
categories. Multi-year projects needs to go through the CPM phase in determining budget 
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adjustment for the next financial year for these projects, and go through the entire process from 
stage two to stage three. 
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The purpose of this sub-section is to clearly define the methodology used to determine the 
Capital Prioritisation variables and scoring system. 

It is important to note that the scoring and weighting system defined in this section is the second 
draft utilised for the second round testing of departments’ individual projects as part of the 
departments’ draft budget submission. Based on the outcomes and key findings of the first round 
testing and engagement with Departments in 2015 certain changes were made to the scoring 
and weighting system. These changes are retained in this manual for the 2017/18 Budget 
Evaluation Process. 

3.1 METHODOLOGY FOR DETERMINING THE CPM VARIABLES 

Diagram 3.1 illustrates the methodology used to determine the variables used for the 
prioritisation of the capital projects. 

From the diagram it is clear to see that the variables determined for the CPM was based on the 
following: 

s A review of case study literature on other capital prioritisation models to determine best 
practices and benchmarking. The case studies used includes inter alia: 

o Drakenstein Municipality, Prioritisation Model for Capital Assets Investment, 2014 
o Queensland Treasury, Project Evaluation Guidelines, 1997 
o Project Scoring & Prioritization for Maximum Results, San Francisco, 2012 
o Okhahlamba Local Municipality, Identification and Prioritisation of Projects, n.d. 
o Ekurhuleni Metropolitan Municipality, Environmental Policy, 2012 
o Ekurhuleni Growth and Development Strategy, 2012 

o University Of Wisconsin Madison, Project Prioritization: A Structured Approach To 
Working On What Matters Most, 2012 

s Variables were also identified based on their ability to add value to National Treasury 
definitions in terms of the capital project categories 
s Interaction with a number of government departments to determine specific needs of 
these departments was conducted in 2015 prior to the commencement of the budget 
process 

s A desktop review of relevant policy and strategic documents was done to determine the 
objectives and outcomes relating to these capital projects. 
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agram 3.1 : Methodology for CPM Variables 
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3.2 THE CPM VARIABLES DEFINED 


Based on the abovementioned process, four key prioritisation variables were identified for the 
EMM’s Capital Prioritisation Model, namely: 



Policy & Legislation Alignment 


Environmental Variables 


mm 



Economic Variables 


Social Variables 


Each of these four variables have been subdivided into a number of related rating criteria, which 
will be used to assess and score each of the capital projects so as to prioritise the vast list of 
capital projects identified for the EMM budget (Diagram 3.2). 

Each of these variables and scoring criteria reflected in the manual have been incorporated to 
the multi-year capital budget , and are to be populated as part of testing the CPM weighting 
system. 
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Diagram 3.2: CPM Key Variables and their Sub-Categories 



3.3 THE WEIGHTING AND SCORING SYSTEM 


The first step in developing the prioritisation model was to determine the variables / criteria that 
will be used to assess the importance / priority of each project, as defined in the previous 
paragraphs. For each of these identified variables / criteria, a rating scale should be developed to 
use in assessing how well a particular project satisfies the criteria. To ensure consistent use of 
the rating scale, the following paragraphs provide some details to define how the criteria and 
ratings should be applied. ^ 
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The CPM will make use of a weighting system in which each of the key variables and their rating 
criteria will receive a specific weighting percentage. Furthermore a scale of impact for the rating 
criteria will be implemented. 


Each of the four key variables will have a weight attached to it, of which the sum of 
these weights must total 100. Within a main variable, each of the rating criteria will 
also have a weight attached to it, which will also need to total to 100. 

The weighting system for each of the key variables is based on the three CIF Project Categories. 
A weighting scenario has been identified for each of the three CIF project categories (urban 
restructuring, upgrading and renewal and economic development). 

It is important to note that each project will be evaluated against the project category 
weighting scenarios associated with that project. 



The reason behind these three scenarios is that the scoring scenarios should be more strongly 
linked to the National Treasury Definitions of these three different project categories. The 
following figures illustrate the weighting systems based on the project categories. 


Figure 3.1 : Urban Restructuring Weighting System 
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Figure 3.2: Upgrading and Renewal Weighting System 


45 

40 

35 

30 

25 

20 

15 

10 

5 

0 


40 


















Policy Alignment 


Upgrading and Renewal 


20 


20 


Economic Variables 


Environmental 

Variables 


20 


Social Variables 


Figure 3.3: Economic Development Weighting System 



Furthermore as part of developing the scenarios, a number of projects were tested against these 
scenarios, in order to determine the effectiveness of the weighting scenarios. The initial testing 
was conducted against the 2015/16 budget during the development of the scoring criteria and 
weighting allocations. The following methodology was implemented to test the projects against 
the weighting scenarios: 


1. A number of different projects were selected from each project category, i.e. urban 
restructuring projects, upgrading and renewal projects and economic development 
projects. 

2. Projects were also selected from a number of different departments, so as to reflect fair 
inclusion different types of projects, i.e. projects from DEMS, EMPD, Health, Economic 
Development, Roads, SRAC, etc. 

3. In order to effectively test the weighting scenarios on a fair basis, projects were compared 
based on their geographic priority areas’ of influence, i.e. priority area 1, priority area 2, 
priority area 3, and no priority area. 

4. Furthermore new projects were compared with refurbishment projects. 
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5. Comprehensive testing was conducted against the 2015/16 to 2017/18 multi-year capital 
budget. 

The wide array of different projects and comparisons ensured effective and realistic testing of the 
three different weighting scenarios 


Based on the findings from the 2015/16 and further engagements held with departments this 
yielded necessary changes that have been adopted within the weighting system to improve the 
impartiality and effectiveness of the system. The reviewed weighting system was tested against 
the 2016/17 budget. 


Scale of Impact 



Each criteria within the key variables will receive a score based on a scale of 
impact. Table 3-1 provides an example of the scale of impact. It is important 
to note that the number of scales differ for some of the criteria, where certain 
criteria for example will only have 2 scales of impact (i.e. yes and no). 


Table 3-1 : Scale of Impact for Rating Criteria 


Scale of impact 

| Scoring | 

None 

0 

Low 

25 

Not Applicable 

50 

Moderate 

75 

High 

100 


The following paragraphs summarises the CPM that will used in prioritising capital projects for 
the Metro’s 2017/18 to 2019/20 multi-year capital budget. 

3.4 THE CAPITAL PRIORITISATION MODEL SUMMARY 

The following tables must be utilised by the departmental project managers when populating the 
CPM weighting variables in the draft multi-year capital budget: 


Table 3.2 - Policy Variables 
Table 3.3 - Economic Variables 
Table 3.4 - Environmental Variables 
Table 3.5 - Social Variables 

The tables summarise the key variables, their sub-categories, and scale of impact / rating 
criteria. Each of these variables, sub-categories and scoring criteria have been incorporated into 
the multi-year capital budget. 
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Important For_ Noting 


s Failure to complete any of the criteria will result in a zero total score; 
s All criteria should be completed, failure to complete a field will impact negatively on a 
projects scoring; 

s Project / programmes locality must be accurately provided. An inaccurate locality or 
failure to provide locality will result in a 0 scoring for all spatially oriented criteria on 
the weighting system. Departments are therefore required to take note of Section B- 
the mapping guidelines ; 

s The project category must be specified (as defined in Section A, 2.2 of the Manual j; 

S Criteria must be completed for all new projects 201 7/1 8; 201 8/1 9 and 201 9/20. 
s Departments’ co-operation is essential in the successful development and 
implementation of the prioritization which is in its final phase of testing; 
s Criteria to be completed honestly and accurately; 

s The completed CPM criteria will be evaluated as part of the draft budget evaluation 
by the CIF operational task team 
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Table 3-2: Policy Alignment Summary 


POLICY AND LEGISLATION ALIGNMENT 


Projects are assessed to determine their alignment with specific legislative and strategic documents, on a national, regional and local level. This 
variable also considers the alignment of projects with the CIF priority areas and project categories 




Variables 

Scale of 
Impact 

Score 

Description 

Weight 

Project Compliance with CIF Priority Areas of Influence 

30 


The Project is strategically located within the area of 
influence of the three CIF priority areas 

0 and 5 

4 

3 

2 

1 

0 

25 

50 

75 

100 

The projects that are unmapped / outside the Urban Edge 
Inside the Urban Edge, but no priority area of influence 

The project falls within the CIF Priority 3 area of influence 

The project falls within the CIF Priority 2 area of influence 

The project falls within the CIF Priority 1 area of influence 



GDS Alignment 


10 

The project is aligned with the growth sectors identified in 
the GDS 

None 

0 

No alignment with GDS Pillars 


1. Re-Generate: Environment/ Wellbeing 

2. Re-lndustrialise: Job creating economic growth 

Low 

25 

Aligned with one of the GDS Pillars 


3. Re-Urbanise: Sustainable urban integration 

4. Re-Govern: Effective Cooperative Governance 

Moderate 

75 

Aligned with 2 or 3 of the GDS Pillars 


5. Re-Mobilise: Social Empowerment 

High 

100 

Aligned with more than 3 of the GDS Pillars 



SDF and RSDF Alignment 


How well does your project relate to the Spatial 
Structuring Elements identfied in the MSDF / RSDFs? 

S Core Nodes 
■S Primary Nodes 
S Secondary Nodes 

S TOD Nodes (includes BRT and Passenger Rails 
Stations) 

•S IRPTN / Transport Corridors 
S Industrial Areas 
S Infill Housing 


None 

0 

No alignment with SSEs 

Low 

25 

Aligned with one or two of the SSEs 

Moderate 

75 

Aligned with 3 or 4 of the SSEs 

High 

100 

Aligned with more than 4 of the SSEs 
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Obligation to Legislation 


Project's obligation with key legislative documents 
(National, regional, local legislation) 


No 

Yes 


0 No obligation to any legislation 
100 Obligation to legislation (proof should be provided) 


Compliance with Other Strategic Documents 


Project compliance with other strategic plans / 

No 

0 

documents. Examples include: 



■S Master Plans 

Partially 

50 

■S Sector Plans 



■S National, Provincial and Council Strategies 

Yes 

100 


No compliance with any strategic documents 

Partially comply with strategic documents 

Compliance with strategic documents / plans (proof should be 
provided) 


Unlock development blockages / Constraints to significant growth 


The project is strategically located and consumer 
demand is strong, but due to infrastructure backlogs, 
demand could not be met. This intervention will therefon 
be the key to unlocking future growth and development. 


Does your project support / contribute to a flagship 
project? 

S Aerotropolis 

■S Revitalisation of Township Economies 
■S Revitalisation of Manufacturing Sector 
■S Digital City 
S IRPTN 

S Urban Regeneration Projects (Tembisa and 
Germiston) 

S Revenue Enhancement 
S Beautification of Lakes and Dams 


None 

0 

Low 

25 

Moderate 

75 

High 

100 


Flagship Projects 


No 


Partially 


Yes 


50 


No potential for unlocking growth and development 

Very low potential for unlocking future growth and development, 

however could lead to slight backlog eradication 

Could possibly result in eradicating certain constraints and resulting in 

growth and development 

Key project for significantly unlocking growth and development in the 
EMM 


No support / contribution 


Indirect support / contribution 


1 00 Direct support / contribution 
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Risk 


Does the project still pose a significant negative risk for 
the metro even after mitigation measures have been 
put in place? 


None 

100 

Low 

75 

Moderate 

25 

High 

0 
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Table 3-3: Economic Variables Summary 


ECONOMIC VARIABLES 



It is important that the project contributes to economic growth and development within the area. Therefore this variable determines the 
project’s ability to contribute to economic growth, deliver rateable assets, create employment opportunities, and generate income for the 

local government. 



Scale of 




Variables 

Impact 

Score 

Description 

Weight 

Will the project contribute to job creation during construction 

5 


Negligible 

25 

Less than 25 Jobs 


How many estimated construction (CAPEX) jobs will 

Low 

50 

25 to 100 Jobs 


your project create? 

Moderate 

75 

101 to 500 Jobs 



High 

100 

More than 500 Jobs 


Will the project contribute to job creation during operations 

15 


Negligible 

25 

Less than 25 Jobs 


How many estimated operational (OPEX) jobs will your 

Low 

50 

25 to 1 00 Jobs 


project create? 

Moderate 

75 

101 to 500 Jobs 



High 

100 

More than 500 Jobs 


Will the project catalyse future economic growth 

20 

The project is located in an economic growth node, there 

Negligible 

25 

Smaller than R 5 million 


is potential for future growth, proven demand, and 
results in the creation of rateable assets. 

Low 

50 

R 5 million to R 50 million 


This criteria is directly linked to the Capital Investment 
value of the project, i.e. what has been budgeted on the 

Moderate 

75 

R 51 million to R 100 million 


Capital budget. 

High 

100 

More than R 100 million 


Economic Sectors 

15 


None 

0 

No significant sector alignment 


Does the project align with a high priority sector 

Very Low 

25 

Mining and Agriculture 


(Department to specify the sector most prominently 

Low 

50 

Construction and Utilities 


supported by the project? 

Moderate 

75 

Transport & communication; community and government services 


High 

100 

Manufacturing; finance and business services; and trade 
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Leverage potential (Ancillary and downstream projects) 

15 

The “Cotton-on” Effect - The project will create a strong 

Negligible 

25 

Smaller than R 5 million 


magnet and nodal anchor by attracting and stimulating 
further growth in investment (productive income 

Low 

50 

R 5 million to R 50 million 


generating assets). 

Moderate 

75 

R 51 million to R 100 million 


This criteria is linked to the Capital Investment of the 
project and is therefore not contained in the budget excel 
sheet as part of the CPM columns. 

High 

100 

More than R 100 million 


Does the project create rateable assets 

15 

The projects ability to create additional annual rates and 

Negligible 

25 

Smaller than R 5 million 


taxes, resulting in increased revenue for government. 

Low 

50 

R 5 million to R 50 million 


This criteria is linked to the Capital Investment of the 
project and is therefore not contained in the budget excel 

Moderate 

75 

R 51 million to R 100 million 


sheet as part of the CPM columns. 

High 

100 

More than R 100 million 


Time Factor 

15 


None 0 No urgency for development 


Is there a time factor involved for this project that will 
negatively influence the development/implementation of 
any other project(s) 


Low 

25 

Moderate 

75 

High 

100 


There is a certain time factor to ensure market demand / optimum 
market entry 

A certain time factor involved based on both market demand as well 
as dependency of other projects on the development of this project 
Urgent development needed - for ideal market entry and other 
important projects highly dependent on the project’s development 
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Table 3-4: Environmental Variables Summary 




ENVIRONMENTAL VARIABLES 


This variable gives an indication of the impact of the project on the environment locally and within the urban region/regional ecosystem. It 
identifies the potential environmental benefits and costs of the project and gives higher scores to those projects that make an 

improvement to living standards, public health and a green environment. 



Scale of 




Variables 

Impact 

Score 

Description 

Weight 

Conservation Value 

35 


None 

0 

No contribution to the environment 


Will your project create or extend an Environmental 

Low 

25 

Minimal contribution to the environment 


Asset (Add to conservation value) 

Moderate 

75 

Moderate extension or creation of an environmental asset 



High 

100 

Very high conservation value 


Is there an EMP 

35 

Is there an Environmental Management Plan (EMP) with 
relevant standard operating procedures and method 

No 

0 

No EMP in place 


statements in place? 

Yes 

100 

EMP in place (proof should be provided) 


Climate change adaptation / mitigation 

30 

Will your project have a positive impact on climate 

No 

0 

No Positive Impact 


change adaptation / mitigation? 

Yes 

100 

Positive Impact 
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Table 3-5: Social Variables Summary 


mm 


SOCIAL VARIABLES 

The social variable is very much contained / addressed in the economic variable aspect, especially with respect to job creation and the 
social benefits associated with increased employment. Projects with an explicit focus on increasing community well-being by means of 
delivering or contributing to certain social services (i.e. education, health, etc.) will receive priority / higher scoring. 


Variables 

Scale of 
Impact 

Score 

Description 

Weight 


Service Delivery 


20 


None 

0 

No contribution 


Does it contribute to basic service delivery? 

Moderate 

50 

Indirect contribution 



High 

100 

Direct contribution 


Public Safety 

15 


None 

0 

No contribution 


Does the project contribute to public safety? 

Moderate 

50 

Indirect contribution 



High 

100 

Direct contribution 


Basic Healthcare 

15 


None 

0 

No contribution 


Does the project contribute to basic healthcare? 

Moderate 

50 

Indirect contribution 



High 

100 

Direct contribution 


Skills Development 

20 


None 

0 

No contribution 


Does the project contribute to skills development? 

Moderate 

50 

Indirect contribution 



High 

100 

Direct contribution 



Amenity Value and Aesthetic Appeal 


well as conserve and promote aspects of community 
heritage and culture? 
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Does the project encourage / demonstrate community 
engagement, empowerment, ownership and/or 
involvement? 


None 


No contribution 


Moderate 

High 


50 Indirect contribution 

100 Direct contribution 


DEPARTMENTAL PROJECT MANAGERS NEED TO 
NOTE THE ALLOCATED MAPPING DATES PER 
DEPARTMENT AS INDICATED IN THE MAPPING 

SCHEDULE FOR 2016 

Mapping will take place from 1-4 November 2016 


(See Section B of the Document for mapping guidelines) 
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The purpose of this section is to outline the mapping guidelines for the mapping of the 2017/18, 

2018/19 and 2019/20 MTREF Capital budget. 

1. PURPOSE OF MAPPING PROJECTS 

s To align departmental capital budget with the CIF (Geographic Priority Areas and Capital 
Prioritisation Model). 

S To comply with National Treasury requirements for GPS coordinates (Form SA36). 
s Monitor future expenditure on departmental capital projects spatially. 
s Departments to confirm the correctness of the 2016/17 mapping and to indicate to the 
GIS/appointed consultants where changes are required. 
s Departments to provide accurate mapping information for new projects. 

2. PROJECTS TO BE MAPPED 

s Each vote number/project on the draft Capital Budget for 2017/18, 2018/19, and 
2019/20 must be mapped, this includes projects that were not mapped during the 
2015 mapping exercise, or where a department requires an amendment to mapping 
of a capital project that was done during the 2015 mapping exercise. 
s Projects (Vote numbers) that have been broken down into subprojects. (Projects 
that were unbundled in 201 6 require the mapping to be jointly unbundled) 
s New departmental capital projects for inclusion to the draft budget across the 
MTEF period. 


3. MAPPING PROCESS 

a) Mapping done during 201 5 will be used as a basis. 

b) The capital budget mapping exercise will take place from 1-7 November 2016, and will 
be based on the draft consolidated multi-year capital budget. 

c) The City Planning GIS division/appointed consultants will take responsibility for 
supplying capital project GIS information to the Finance Department on the basis 


that 


1. Departments however are still required to advise GIS/appointed consultants 
of the project locality information. 

2. Departments therefore need to take responsibility for the provision of 
accurate mapping information to the GIS division. 

3. GIS/appointed Consultants will not generate mapping information 

without the input of the responsible departmental project managers. 

d) Departmental Project Managers must indicate the locality and area of influence of each 
project as accurately as possible to the GIS division. The GIS will then generate the 
following information: 
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o GPS co-ordinates. 

o Shape file and unique GIS key (project reference number link to the shap file 
map). 

o Project location in relation to the CIF priority areas. 

(locality together with the area of influence of the project will be captured as 
a shape-file per project and allocated a unique GIS code e.g. ICT01, which 
will be allocated to the project by the City Planning GIS division during the 
annual budget mapping process) 
o Affected Ward 


Note: Project Managers must come prepared . This entails knowing which projects to map 
in terms of the departmental projects locality and area of influence (which 
townships will benefit from the service). 

4. MAPPING GUIDELINES - PROJECT LOCALITY 

a) For mapping purposes, all operational equipment (vehicles, furniture, equipment) are 
mapped at the facility where most of the equipment will (most likely) be utilised in the 
following order of accuracy: 

1 . Departmental depot or facility (e.g. library or fire station); 

2. Ekurhuleni Customer Care Area (CCA) office; or 

3. Departmental Corporate Office. 

b) In case of a project located in a road reserve, map the central point of the project and 
indicate the applicable singe GPS co-ordinate. The street name(s) must be reflected. 

c) If there is no certainty on the exact geographic locality of where the project is to be 
implemented, the project manager must provide the most likely locality. 

d) Projects that are not operational equipment on the capital budget are no longer permitted 
to be mapped at the department’s corporate office. Capital projects must be mapped to 
the locality where the projects will be implemented. 

5. MAPPING GUIDELINES - PROJECT AREA OF INFLUENCE 

a) For all projects from the Pluman Settlements, Environmental Resource Management and 
Economic Development departments, the area of the project is also be deemed to be the 
area of influence of the project. 

b) For Solid Waste projects the area of influence will be determined based on the ‘Spatial 
View on Level of Service’ as per the Backlog Study. 

c) For electricity, water, sanitation and ICT reticulation projects, the area of influence is the 
cluster of erven (or the township(s)) that will be serviced directly from the project. 

d) For electricity (substation), water (towers & reservoirs), sanitation (treatment plants), 
waste management (landfill sites) and ICT bulk supply projects, the area of influence is 
the townships (or art thereof) that will be serviced from the project. 
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e) For waste transfer stations, the area of influence is to be determined by the Waste 
Management Service department. 

f) For Class 3 Roads projects, the area of influence is the township(s) that will most likely 
benefit from the road. 

g) For Class 4 Roads projects, the area of influence is the cluster of erven or the township 
that will most likely benefit from the road. 

h) The area of influence of storm-water projects is the 1 00-year flood ‘down-stream’ from the 
project. 

i) The area of influence for pedestrian oriented projects (e.g. pedestrian bridges and 
sidewalks) is the areas of origin and destination of the bulk of pedestrians to be served, 
as indicated by the Public Transport department. Where such data is not available, the 
area of influence will be deemed to be the erven directly adjoining the project. 

j) For all projects at municipal offices, stores, workshops and yards, the area of influence is 
the administrative area served by said facility. 

k) The area of influence of the IPTN, taxi ranks and intermodal facilities, is a 500m radius 
from the projects’ pedestrian access point(s). 

l) The area of influence for Operational Equipment (vehicles, furniture, equipment) is the 
administrative area of the facility where most of the equipment will (most likely) be utilised 
in the following order of accuracy: 

1 . Admin area of the departmental depot or facility (e.g. library or fire station service 
area); 

2. Ekurhuleni Customer Care Area (CCA); or 

3. Departmental Corporate Office, with a Metro wide area of influence. 

m) Social facility projects’ area of influence should be as per the level of service determined 
by the department. In the event that the department does not have service level 
standards in place, the level of service will be determined by applying the guidelines from 
the February 2012 document titled “Strengthening of the MSDF” by i@consulting as 
reflected in table 3.6 (see below). 
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Table 3.6: Guidelines from i@consulting 


Facility Type (New facility or any 
upgrading & renewal) 

Area of influence 

“Strengthening of the 
MSDF” Page nr 

Primary Health Care Facility 

1.5km 

Page 56 

Community Health Clinics 

2km 

Page 56 

Health Care Facility 

3km 

Page 56 

Local Community Library 

3km 

Page 60 

Branch Public Library 

6km 

Page 60 

Regional Public Library 

9km 

Page 60 

Halls (Local facility) 

2km 

Page 65 

Halls (Regional facility) 

4km 

Page 65 

Indoor sport & recreation (Local facility) 

4km 

Page 70 

Indoor sport & recreation (Regional 
facility) 

8km 

Page 70 

Indoor sport & recreation (Multi-Purpose 
Community Centre) 

20km 

Page 70 

Parks (Open Space with Basic 
Improvements) 

500m 

Page 73 

Parks (Neighbourhood park) 

4km 

Page 73 

Parks (Municipal Park) 

8km 

Page 73 

Parks (Regional Park) 

30km 

Page 70 

Outdoor Sport & Recreation Facilities 
(with Basic Improvements) 

500m 

Page 75 

Outdoor Sport & Recreation Facilities 
(Neighbourhood) 

4km 

Page 75 

Outdoor Sport & Recreation Facilities 
(Municipal) 

8km 

Page 75 

Outdoor Sport & Recreation Facilities 
(Regional) 

30km 

Page 75 

Museums/ Galleries/ Theatres (Local) 

4km 

Page 79 

Museums/ Galleries/ Theatres (Local) 

20km 

Page 79 

Fire & Ambulance (Risk Category A and E) 

5 minutes 

Page 83 

Fire & Ambulance (Risk Category B) 

7 minutes 

Page 83 

Fire & Ambulance (Risk Category C) 

10 minutes 

Page 84 

Fire & Ambulance (Risk Category D) 

20 minutes 

Page 84 

Building Plan Approval Offices (local) 

As per GIS 

Page 87 

Building Plan Approval Offices (Municipal) 

As per GIS 

Page 87 

Cemeteries 

30km 

Page 89 

EMPD Precinct Stations 

20 minutes 

Page 91 


This is the fifth round of mapping all capital projects. We are endeavouring to improve accuracy. 
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Mapping Assistance 

Want to see how your project aligns to the CIF priority areas 
and the MSDF Spatial Structuring Elements or need to 
identify the ward in which your project falls 



See the GIS Viewer on the Intranet 


Update of the Viewer to be available 14 October 2016 


Should you need any assistance or have a query you are welcome to contact: 

Carmen Paulsen 
Tel.: 011 999 3360 

Email: carmen.paulsen@ekurhuleni.qov.za 

Neby Monama 
Tel.: 0119993430 

Email: Nebv.Monama@ekurhuleni.qov.za 
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APPENDIX B 


EXTRACT FROM THE MINUTES OF THE SPECIAL COUNCIL MEETING OF THE 
EKURHULENI METROPOLITAN MUNICIPALITY HELD ON THE 28 APRIL 2016 


A-F (32-2016) REVIEWED INTEGRATED DEVELOPMENT PLAN (IDP) AND MEDIUM- 

TERM REVENUE AND EXPENDITURE FRAMEWORK (MTREFV 
2016/2017 TO 2018/2019 


RESOLVED 


That the Council of the EMM, acting in terms of section 24 of the Municipal Finance 
Management Act (Act 56 of 2003) APPROVES and ADOPTS: 

1.1 The annual budget of the municipality for the financial year 2016/17 and the 
multi-year and single-year capital appropriations as set out in the following 

tdbl&S! 


1.1.1 Budgeted Financial Performance (revenue and expenditure by standard 
classification) as contained in Table 22 on page 51; 

1.1.2 Budgeted Financial Performance (revenue and expenditure by municipal 
vote) as contained in Table 23 on page 54; 

1.1.3 Budgeted Financial Performance (revenue by source and expenditure by 
type) as contained in Table 25 on page 57; and 

1.1.4 Multi-year and single-year capital appropriations by municipal vote and 
standard classification and associated funding by source as contained in 
Table 26 on page 60. 

1.2 The financial position, cash flow budget, cash backed reserve / accumulated 

surplus, asset management and basic service delivery targets are approved as 

set out in the following tables: 

1.2.1 Budgeted Financial Position as contained in Table 27 on page 66; 

1 .2.2 Budgeted Cash Flows as contained in Table 28 on page 69; 

1.2.3 Cash backed reserves and accumulated surplus reconciliation as 
contained in Table 29 on page 70; 

1 .2.4 Asset management as contained in Table 30 on page 73, and 

1.2.5 Basic service delivery measurement as contained in Table 31 on paqe 

76. ^ a 

That the Council of the EMM, acting in terms of section 75A of the Local Government- 

Municipal Systems Act (Act 32 of 2000) APPROVES and ADOPTS with effect from 

1 July 2016: 

2.1 Schedule 1 - Tariffs for property rates. 

2.2 Schedule 2 - Tariffs for electricity. 

2.3 Schedule 3 - T ariffs for the supply of water. 

2.4 Schedule 4 - T ariffs for the supply of sewer. 

2.5 Schedule 5 - Tariffs for waste management services. 


- as set out in Annexure C. 


3. That the Council of the EMM, acting in terms of 75A of the Local Government: Municipal 
Systems Act (Act 32 of 2000) APPROVES and ADOPTS with effect from 1 July 2016 
the tariffs for other services, as set out in the various tariff schedules as contained in 

Annexure C. 

4. That to give proper effect to the municipality’s annual budget, the Council of the EMM 

APPROVES: 


4.1 That cash backing is implemented through the utilisation of a portion of the 
revenue generated from property rates and user charges for services to ensure 
that all capital reserves and provisions, unspent long-term loans and unspent 
conditional grants are cash backed as required in terms of the municipality’s 
funding and reserves policy as prescribed by Section 8 of the Municipal Budget 
and Reporting Regulations. 

4.2 That the municipality BE PERMITTED to enter into long-term borrowings for the 
funding of the capital programmes in respect of the 2016/17 financial year limited 
to an amount of R1.791 billion, 2017/18 financial year limited to an amount of 
R2.067 billion and 2018/19 financial year limited to an amount of R2.302 billion, 
in terms of Section 46 of the Municipal Finance Management Act. 

4.3 That the Municipal Manager BE AUTHORISED to sign all necessary agreements 
and documents to give effect to the above lending programme. 

4.4 That the taking up of an external loan of R1.791 billion to fund the 2016/2017 
Capital Budget BE APPROVED for a term of 10 to 15 years and that a further 
report be submitted to Council to give feedback on the public comments received 
in this regard before the transaction is finalised. 


5. 


That to guide the implementation of the municipality’s annual budget, the Council of the 
EMM APPROVES the policies as set out in the following Annexures of this document. 


Annexure D1 
Annexure D2 
Annexure D3 
Annexure D4 
Annexure D5 
Annexure D6 
Annexure D7 
Annexure D8 
Annexure D9 
Annexure D10 

Annexure Dll 
Annexure D12 
Annexure D13 
Annexure D14 
Annexure D15 


Medium-term Budget Policy Statement (reviewed) 

Pricing Policy Statement (reviewed) 

Property Rates Policy (remains unchanged) 

Provision of Free Basic Electricity Policy (remains unchanged) 
Waste Management Services Tariff Policy (reviewed) 

Consumer Deposit Policy (reviewed) 

Indigent Policy (remains unchanged) 

Credit Control & Debt Collection Policy (reviewed) 

Provision for Doubtful Debtors and Debtors Write Off (reviewed) 
Budget Implementation and Monitoring Policy (remains 
unchanged) 

Municipal Entity Financial Support Policy (reviewed) 

Accounting Policy (reviewed) 

Funding and Reserves Policy (remains unchanged) 

Borrowing Policy (remains unchanged) 

Cash Management Policy (remains unchanged) 


6 . 


Annexure D16 

Annexure D17 
Annexure D18 

Annexure D19 
Annexure D20 
Annexure D21 
Annexure D22 


Policy on Electricity Metering for Residential and Small Business 
Customers in the EMM (reviewed) 

Policy for the Vending of Pre-paid Electricity (reviewed) 

Policy for Correction of Meter Reading and Billing Data (remains 
unchanged) 

Electricity Tariff policy (reviewed) 

Virement Policy (remains unchanged) 

Consumer Agreement Policy (reviewed) 

Renewable Energy Revenue Loss Mitigation Policy (new) 


That to ensure oversight of the municipal entities as required by Section 89 of the 
Municipal Finance Management Act, Council APPROVES the salaries and benefits of 
the Municipal Entities to be in line with the proposed increases as set out in the 
budget of EMM. 


7. That the Chief Financial Officer, in consultation with the City Manager, BE DELEGATED 
the authority to adjust the 2016/17 Operating and Capital Budgets (income and 
expenditure) with: 


7.1 

all operating and capital grants received in 
DORA grants 

addition to the currently gazetted 

7.2 

income received for recoverable jobs 


7.3 

insurance claims received 


7.4 

developers’ contributions received 


7.5 

transactions on the internal cost management 

structure 

7.6 

disbursement of centralised budgets 



8. That the Chief Financial Officer BE AUTHORISED to amend the structure on the 
financial system, in collaboration with the Heads of Departments, to align the financial 
system to the outcome of the Institutional Review and the new Standard Chart Of 
Accounts (SCOA) structure proposed by National Treasury. 

9. That, in order to facilitate multi-year budgeting, departments BE AUTHORISED to 
commit projects on the 2017/18 and 2018/19 budgets, on both internal and confirmed 
external funding sources. 

10. That authority BE GRANTED, to a maximum amount of R200m, in respect of bank 
overdraft facilities and/or the raising of short-term loans, including loans at call from 
Council’s bankers, for the financial year ending 30 June 2017 in order to finance 
temporarily - 


• Expenditure on the Capital Budget; or 

• Expenditure on the Operating Budget incurred in anticipation of the receipt of 
revenue estimated and from which the expenditure would have been defrayed. 

11. That the EMM IDP and Service Delivery Budget Implementation Plan (SDBIP) for 
2016/17 as contained in Annexures A and E respectively, BE ADOPTED. 

12. That a copy of the IDP BE SUBMITTED to the MEC for Local Government for 
comments. 


13. 

14. 

15 . 

16. 

17. 


That the MEC for Local Government BE REQUESTED to approve the EMM IDP for 
2016/17 as its Land Development Objectives as envisaged in Section 72a of the 
Development Facilitation Act. 

That projects in the 2016/17 Capital Budget which is funded from either External 
Borrowing or Capital Replacement Reserve for the purposes of Virement BE 
REGARDED as similar sources of funding. 

That the Built Environment Performance Plan (BEPP) for the 2016/2017 to 2018/2019 
financial period attached to the report as Annexure G BE ADOPTED. 

That the Ekurhuleni Metropolitan Municipality Water Services Development Plan for 
16/17 Financial Year as contained in Annexure A(2) in the Ekurhuleni Metropolitan 
Municipality's Integrated Development Plan BE APPROVED and SUBMITTED to the 
Department of Water Affairs. 

That Circular No 82 regarding Cost Containment Measures as issued by National 
Treasury BE NOTED (The GCFO will consider the implementation after reviewing of the 
current policies). 


13. 

14. 

15 . 

16. 

17. 


CERTIFIED A TRUE EXTRACT 
SIGNED AT GERMISTON ON THIS DAY 03 MAY 2016 


EKURHULENI METRO MUNICIPALITY 


OFFICE OF THE COUNCIL SECRETARY 


Signatu 



SECRETARY OF COUNCIL: EKURHULENI METROPOLITAN MUNICIPALITY 
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EKURHULENI METROPOLITAN MUNICIPALITY 
TRANSPORT PLANNING & PROVISION 


2017 


Intermodal Planning Committee and Rail Sub- 
committee meeting: 27 February 



TMC, 7 Kelvin Road, Kempton Park 
09:00 

Agenda 

1 . Welcome and Introductions (RS) 

2. Apologies (All) 

3. Confirmation of Agenda (All) 

4. Adoption of minutes of the previous meeting (All) 

5. Matters arising (All) 

6. Update on CITP (RS) 

7. Integrated Rapid Public Transport Network (IRPTN) Progress Update 
(TS) 

8. Cross Boarder Matters 

9. Gautrain Matters 

10. Update on EMM precinct plans (MB) 

11. Memorandum of Understanding: PRASA and Ekurhuleni (SM) 

12. Feedback from the Land Use & Transport Integration (LUTI) Sub- 
committee 

13. Feedback on ACSA Masterplan 

1 4. Other Matters 

15. Next meeting 

16. Closure 
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27 

February 


Intermodal Planning Committee 


2017 


Transport Management Centre 
7 Kelvin Road Spartan 
09:00-11:00 




Responsible Person 

1. 

WELCOME AND INTRODUCTION 

• Chairperson, Ms. Rethabile Seotsanyane welcomed all 
present and thanked all for attending the meeting 

Chairperson: 

Rethabile 

Seotsanyane 

2. 

ATTENDANCE & APOLOGIES 

2.1 ATTENDANCE 

• Ms. Rethabile Seotsanyane, EMM: Transport 
Planning 

• Mr. Tommie Snyman, EMM: Transport Planning 

• Mr. Martin Bekker, EMM: Spatial Planning 

• Mr. Sisa Maboza, PRASA 

• Ms. Johanna Lata, PRASA 

• Mr Rudzani Mabaso, EMM City Planning 

• Mr Barend Deminey, EMM: Roads & Stormwater 

• Ms Miemie Von Maltitz, EMM: Human 
Settlements 

2.2 APOLOGIES 

• Alfred Sidia, EMM: Roads and Stormwater 

• Uyanda Langa, EMM Transport Planning 

• Saziso Buthelezi, EMM Transport 

• Aletta Lephalala, Cross Border 

IPC Committee 
Team and Invitees 

3. 

CONFIRMATION OF AGENDA 

• The agenda was confirmed and adopted as is. 

Committee 

4. 

ADOPTION OF MINUTES OF THE PREVIOUS MEETING 

• There were no minutes for IPC held on 30 September 
2017, therefore the minutes for 22 June 2016 were 
used. 

Committee 

5. 

MATTERS ARISING 

• Detailed plans for Leralla Station are still outstanding. 

• Tommie Snyman must circulate the BRT maps. 

• Sisa Maboza must circulate Discussion paper on Draft 
Bill for ITP. 

Committee 


1 





EKURHULENI METROPOLITAN MUNICIPALITY 
TRANSPORT PLANNING AND PROVISION 


27 

February 


Intermodal Planning Committee 


2017 





6. 

CUP FEEDBACK 

6.1 The CITP was approved on 24 November 2016 by the 
EMM Council. 

6.2 The submission to NDoT and GPRT is awaiting Transport 
Department HoD’s signature. 

Due to capacity constraints the Department will only review the 
following chapters. 

a. Public transport strategy 

b. Non-motorized transport - NMT audit and master plan 

c. Freight strategy - safety of freight in EMM 

Rethabile 

Seotsanyane 

7. 

INTEGRATED RAPID PUBLIC TRANSPORT NETWORK 

(IRPTN) PROGRESS UPDATE 

7.1 Presentation (Ekurhuleni Harambee Team) 

• The progress update on Harambee was presented by 
Tommie Snyman, the Acting IRTN Head. 

7.2 Discussion 

Note: The following points were addressed 

• Infrastructure is not complete from Tembisa Civic 
Centre to Zuurfontein 

• The tender for trunk routes is on hold for CR Swart 
Drive and Pretoria Road. Other alternatives are being 
considered i.e. kerb side stops instead of trunk along 
CR Swart Drive, changing Pretoria Road into a one- 
way system. 

• Stations contract is terminated but the reappointment 
of a contractor is under way. 

• Fare management equipment has been delivered. 

• Eight (8) buses have been leased from KTVR for 
systems test which started on 8 February 2017. 

• Service test will commence in March. 

• The Department must get approval for operational plan 
from NDoT before July launch. 

• Single ticketing and mobile kiosks will be implemented. 

• EMV top up points will be ready by June 2017. 

• Fare policy has been approved by Council in January 
2017, with a condition to workshop the policy to 
Councillors and develop by laws. 

• Hybrid model must be explored where taxis can be 
used as feeders - EMM to do a financial model. 

Tommie Snyman 
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• Detailed designs for phases 1 b and c will be checked 
by IRPTN team to see if there are deviations required 
to minimize costs. 


8. 

CROSS BOARDER MATTERS 

8.1 There was no representation from Cross Boarder, 
however the IPC Members discussed the need of 
integration between Ivory Park and Tembisa. 

• There is no linkage between Tembisa (Swazini station) 
and Johannesburg bus station. 

Cross Boarder must give clarity on how the integration 
will be addressed. 

Aletta Lephaiala 

9. 

GAUTRAIN MATTERS 

9.1 Gautrain must give feedback on the proposed Rhodesfield 
station extension as well as the rail extensions. 

9.2 Gautrain must give feedback on the status of the feasibility 
study. 

Victor Busang 

10. 

UPDATE ON EMM PRECINCT PLANS 

10.1 Four (4) precinct plans are at draft stage; 

a. Primrose including the informal settlement; 

b. Benoni CBD; 

c. Dunnottar Area including Prasa Gibela site; 

d. Leeupan Benoni including Wattville. 

10.2 The following precinct plans must be refined: 

a. Dries Niemandt; 

b. Kempton Park CBD; 

c. Vosloorus hospital. (There is a proposal that the BRT 
must stop at the rank. Further discussions are required 
with the IRPTN team). 

d. Germiston Lake including Rand Airport; 

10.3 City Planning is finalizing the Urban Design Policy. 

10.4 Advisory panel is proposed for big developments. 

Martin Bekker 

11. 

MEMORANDUM OF UNDERSTANDING 

11.1. PRASA submitted a draft MOU to EMM and legal 
comments were given. Draft MOU is with HoD Transport 
for final comments and/or signature, thereafter it will be 
sent to City Manager for final approval. 

Sisa Maboza / 
Rethabile 
Seotsanyane 
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12. 

FEEDBACK FROM THE LAND USE AND TRANSPORT 
INTEGRATION (LUTI) SUB-COMMITTEE 

The following is feedback from the Sub-Committee Meeting: 

• Transit Orientated Developments (TOD) around the 
station must be explored by both City Planning and 
PRASA; 

• RSDF indemnifies TOD; 

• PRASA is busy with railway stations study; 

• Identify TOD for EMM. 

IPC Sub-Committee 
members 

13. 

FEEDBACK ON ACSA MATTERS 

13.1 There was no representation from ACSA. However, the 
following was discussed: 

• The committee requires the status of the Airport 
masterplan. 

• The impact of the proposed midfield terminal on the 
external road network should be discussed. 

• Is there MOU between EMM and ACSA. 

Puleng Makhetha 

14. 

OTHER MATTERS 

1. The status of PWV15 planning and its impact on 
Gautrans must clarified. GDRT must give feedback. 

2. Train station request from Thinasonke. PRASA has 
responded to the residents but such requests must 
come from EMM. 

3. Railway lines reserves that are currently not being 
utilized by Prasa must be protected. 

Action items for the next quarterly meeting: 

1. PRASA to facilitate meeting with Roads, Human 
Settlements, Transport and City Planning Department 
regarding TOD. 

2. Presentation on Airport masterplan - ACSA 

3. GDRT must give update on the planning of PWV1 5 and 
its impact on EMM. 

4. Rethabile must circulate the Draft ITP Bill and 
consolidate comments for 10 March submission. 

5. Presentation by Gautrain regarding Rhodesfield 
station extensions and the proposed railway line 
extensions. 

6. Rudzani to circulate land capture draft report. 

7. Barend to circulate Tambo Springs drawings and 
Verge Policy to IPC. Verge Policy to be workshopped 

Committee 


4 




EKURHULENI METROPOLITAN MUNICIPALITY 
TRANSPORT PLANNING AND PROVISION 


27 

February 


Intermodal Planning Committee 


2017 



with service departments i.e. Water & Sanitation and 
Energy. 

8. Cross Boarder to give feedback on integrating public 
transport at EMM boarder with COJ. 

9. Presentation by ACSA on Airport masterplan. 

10. Martin to give information regarding land use within 
500m radius of stations. 

11. Martin must email link of precinct plans to IPC 
members. 

12. Rudzani to assist with development of the station 
studies, property ownership around the station and the 
draft of land value capture report. 

13. Human Settlements must circulate Leralla station 
Develoment Framework. 


10. 

DATE OF NEXT MEETING 

Date of next quarterly meeting to be confirmed. The proposed 
date is 22 nd March 2017. 


11. 

CLOSURE 

Ms. Rethabile Seotsanyane adjourned the meeting and 
thanked everyone for their attendance. 

Rethabile 

Seotsanyane 


ACRONYMS: 


ACSA 

Airports Company South Africa 

BBC 

Bombela Bus Company 

BCC 

Bombela Concession Company 

BOC 

Bombela Operating Company 

CBRTA 

Cross Border Road T ransport Agency 

CITP 

Comprehensive Integrated Transport Plan 

CoJ 

City of Johannesburg 

EMM 

Ekurhuleni Metropolitan Municipality 
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EMPD 

Ekurhuleni Metropolitan Police Department 

GDRT 

Gauteng Department of Roads and Stormwater 

GITP 

Gauteng Integrated Transport Plan 

GMA 

Gautrain Management Agency 

GTC 

Gauteng Transport Commission 

IPC 

Intermodal Planning Committee 

IRPTN 

Integrated Rapid Public Transport Network 

MOU 

Memorandum of Understanding 

MSDF 

Metropolitan Spatial Development Framework 

NDOT 

National Department of Transport 

NLTA 

National Transport Act 

NMT 

Non-Motorised Transport 

PRASA 

Passenger Rail Agency of South Africa 

RSC 

Rail Steering Committee 

RSR 

Rail Safety Regulator 

TOD 

Transit Orientated Development 

VOC 

Vehicle Operating Company 



Chairperson: Rethabile Seotsanyane 
Snr Manager: Transport Planning Division 
Transport Planning and Provision Department 


27 

February 

2017 
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EKURHULENI METROPOLITAN MUNICIPALITY 
TRANSPORT PLANNING AND PROVISION 
Intermodal Planning Committee (IPC) and 
Rail Steering Committee (RSC) 
Meeting 


Transport Management Centre 
7 Kelvin Road Spartan 
09:00-12:00 




Responsible 

Person 

1. 

Welcome and Introduction 

• Chairperson, Ms. Uyanda Langa welcomed all present and 
thanked all for attending the meeting 

Chairperson: 
Ms. Uyanda 
Langa 

2. 

Attendance & Apologies 

2.1 Attendance 

• Ms. Uyanda Langa, EMM: Transport Planning 

• Ms. Dineo Lekgothoane, EMM: Transport Planning 

• Ms. Johanna Lata, PRASA 

• Ms. Puleng Makhetha, ACSA 

• Mr. Shamil Talip, Transnet 

• Ms. Chelina Bodhie, Bombela Concession Company 
(Gautrain) 

• Ms. Nisa Mthombeni, GDRT 

• Mr. Tommie Snyman, EMM: Transport 

• Mr. Saziso Buthelezi, EMM: Transport Planning 

• Mr. Sisa Maboza, PRASA 

• Ms. Ivy Modiselle, PRASA CRES 

• Mr. Rudzani Mabaso, EMM: City Planning 

• Mr. Bonza Mangena, PRASA 

2.2 Apologies 

• Ms. Nonkululeko Kambule, GDRT 

• Mr. Olamigoke Akinnusi, GDRT 

• Ms. Rethabile Seotsanyane, EMM: Roads & Stormwater 

• Mr. Victor Busang, GMA 

• Miemie Von Maltitz, EMM: Human Settlements 

Committee 

3. 

Confirmation of the agenda 

Committee 
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• The agenda was confirmed and adopted as is. 


4. 

Adoption of minutes of the previous meeting 

• Minutes were adopted as the true reflection of the meeting 
held on the 18th March 2016. 

Committee 

5. 

Matters Arising 

• There were no urgent matters that arose during the IPC 
meeting. 

Committee 

6. 

integrated Rapid Public Transport Network (IRPTN) Progress 
Update 

6.1 Summary of the presentation 

• The intention is to obtain operating licenses for the new buses 
from GDRT so as to enable services to run. 

• Fare policy to be presented to Council on the 23 rd June 2016. 

• Inspection required from the National Department of 
Transport (NDOT). 

• It is the responsibility of the VOC to procure buses. 

Mr. Tommie 
Snyman 

7. 

Progress on the Comprehensive Integrated Transport Plan 
(CUP) 

• The CITP was recently approved by the Mayoral Committee. 

It is due for submission to Council for final approval. 

• Once approved by the Council, the CITP will be submitted to 
GDRT for approval. 

• Discussion on the progress of EMM Roads and Stormwater 
projects including the following: 

- EMM has received feedback from GDRT for the PWV15 
preliminary design project. 

- Tambo Springs and Vosloorus road planning and land 
acquisition project is currently in progress. 

Uyanda Langa 
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• PRASA requested to be part of EMM’s CITP Steering 
committee as this will enable them to have meaningful inputs 
into the CITP that is meant to advance the agenda of the 
NLTA as far as intermodal transport is concerned. 


8. 

Memorandum of Understanding: PRASA and EMM 

• Update on the MOU from PRASA’s perspective - PRASA is 
required to enter into formal agreements (with municipalities) 
that will ensure delivery of projects within set timeframes and 
enable reporting to the proper structures within both 
municipalities and PRASA. 

• There have previously been discussions between PRASA 
and EMM about drafting a Memorandum of Action (MOA). 
This idea could not succeed as it was felt that EMM was not 
yet ready to enter into an MOA. Hence it was concluded that 
a Memorandum of Understanding (MOU) should be drafted 
with specific areas of interactions. Annexures (i.e. areas of 
interactions) were set to be amended on an annual basis. 

• While PRASA is currently working on a number of stations 
within EMM, it lacks feedback from project management 
teams of those station development projects. 

• From PRASA’s side the draft MOU has not been submitted to 
the legal department. 

• EMM's legal department has already sent out comments for 
the draft MOU. 

• Upon the receipt of the comments from EMM’s legal 
department, PRASA will be able to incorporate the comments 
and then submit the draft to PRASA’s legal department. 

Sisa Maboza 
Uyanda Langa 

9. 

Feedback from the Land Use & Transport Integration (LUTI) 
Sub-committee 

• The sub-committee meeting was held on the 25 th of April 2016 

• The IRPTN team gave a presentation on Enabling Land 
Value Capture in Ekurhuleni (Revised Draft). 

• Latest draft of the report to be circulated to members of the 
committee. 

Ms. Uyanda 
Langa 
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10. 

Other Matters: 

Feedback on the ACSA Masterplan 

• Brief feedback was shared on the status of the draft 
Masterplan. Detailed feedback will be given at a future 
meeting. 

• ACSA has commenced work on the Cargo Midfield Project 
and will seek inputs from the City in this process. 

Puleng 

Makhetha 

Uyanda Langa 


Feedback on Rhodesfield BRT Station Proposals 



• The Rhodesfield BRT draft Station proposals have been 
completed by the City and will be shared with PRASA and the 
GMA. 


11. 

Next meeting 

Date of next quarterly meeting to be confirmed. 


12. 

Closure 

Ms. Uyanda Langa adjourned the meeting and thanked everyone for 
coming. 

Ms. Uyanda 
Langa 



Signed by: Uyanda Langa 
Chairperson 
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Land Use and Transport Integration (LUTI) 

Sub-committee 


April 

2016 


Transport Management Centre 
7 Kelvin Road Spartan 
09:00-12:00 




RESPONSIBLE 

PERSON 

1. 

WELCOME AND INTRODUCTION 

• Chairperson, Ms. Uyanda Langa welcomed all present and 
thanked all for attending the meeting 

Chairperson: 
Uyanda Langa 

2. 

ATTENDANCE & APOLOGIES 

2.1 Attendance 

• Ms. Uyanda Langa, EMM: Transport Planning 

• Ms. Dineo Lekgothoane, EMM: Transport Planning 

• Ms. Tebogo Phahlamohlaka, EMM: Transport Operations 

• Mr. Martin Bekker, EMM: Spatial Planning 

• Mr. Sisa Maboza, PRASA 

• Ms. Johanna Lata, PRASA 

• Mr. Olamigoke Akinnusi, GDRT: Transport Planning 

• Mr. Omar-Shariff Cupido, EMM: Finance-Transport Plan& 
Provision 

• Mr. Clement Maphanga, EMM: Infrastructure Services 

• Mr. Isaac Mosoane, EMM: Roads and Storm Water 

• Ms. Nonkuleko Kambule, GDRT: Transport Planning 

• Mr. Rudzani Mabaso, EMM: City Planning 

• Mr. Sibusiso Dlamini,EMM: City Planning 

• Ms. Zinzile Seepie, GDRT - Office of the Premier: IDP 

• Ms. Ivy Modiselle, PRASA 

• Ms. Sheenagh Bruce, Pegasys 

• Mr. Gary Goliath, World Bank 

• Ms. Nathalie Smal, EMM: Roads and Storm Water 

All 

3. 

CONFIRMATION OF AGENDA 

• The agenda was confirmed and adopted as is. 

All 
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4. 

THE PRESENTATION: ENABLING LAND VALUE CAPTURE IN 

EKURHULENI (REVISED DRAFT) 

Overview of the presentation bv Omar Cupido 

• LVC is born out of the fact that sustainability within the IRPTN 
is a major concern. 

• Various ways of mitigating huge expenses to the City have 
been given consideration. 

• The presentation therefore looks at how LVC fits into the 
municipality’s current thinking, documentation and strategies 
and what has been done so far. 

• The importance of this discussion lies in how we are going to 
take LVC forward in terms of the technical aspects of the 
institution, actors’ responsibilities et cetera. 

• Further input to be discussed by members of the LUTI sub- 
committee. 

Input bv Martin Bekker 

• Zinzile Seepie has been invited to the meeting, with the 
understanding that the Premier’s office seeks to promote a 
coordination, integration and cooperation between 
municipalities and provincial government. 

Input bv Zinzile Seepie 

• GDRT’s specific focus at EMM is its strategic location as a 
gateway to Gauteng Province. 

• In terms of transportation, the focus is on integrating transport 
systems that extend beyond EMM to different municipalities 
and leading to other provinces. 

• GDRT is currently looking for projects (for their next financial 
year), for example RSDF, MSDF or any strategic drive, on 
which interventions can be made to assist in further 
developing plans. 

BACKGROUND 

• Pegasys involvement: Pegasys has been doing work with 
the EMM IRPTN Business Planning around the financial work 
stream. 

• LVC came up previously as a potential for seeking additional 

Presenter: 
Sheenagh Bruce 
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revenue and to make the IRPTN more affordable. 

• A study that was done in 2013 explored factors of the IRPTN 
and the purpose of the work that we are doing now is to 
reopen that discussion. This is mainly because from an 
institutional point of view, the focus of the study was generally 
narrow. 

• The purpose of this session is to get comments on the draft 
report as these will contribute to the first deliverable and to 
find a way forward. 

STUDY OBJECTIVES 

• The aim of the study was to re-open LVC discussion with a 
specific focus on the IRPTN and how we could approach LVC 
with this project demand. 

• The initial idea was to think about: 

1 . the need for developing a strategy for LVC relating to 
the IRPTN 

2. an approach to implementation. 

BACKGROUND ON THE IRPTN 

• A dispersed urban form of the metropolitan area generally 
presents a range of challenges around infrastructure 
provision. It is therefore expensive and less efficient to provide 
services (including water, electricity, transport etc) to low 
density populations over this area. 

• Major questions around the IRPTN include ‘how can we make 
it more efficient and effective? How can it provide systems 
that will serve the populations in the future?’ 

LOCATING LVC 

• Financial viability of the IRPTN - as a catalyst project, the 
IRPTN fits into economic development and spatial discussions 
and it has the potential to stimulate investment in the broader 
municipal area by making places of origin and destination 
more accessible. 

• IRPTN has the potential to increase spatial sustainability by 
improving the mobility of individuals and groups between 
places of origin and destinations. 

• Partnerships are necessary to enable economic development 
along the IRPTN and to support increases in tax revenues. 

• NB: Economic development within municipalities is based on 
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relationships (e.g with the private sector, other government 
institutions and academics). These relationships enable 
development to happen. 

PROBLEM STATEMENT 

Given the financial, socio-spatial and partnership challenges how can 

the municipality influence development that supports transport 

precincts to improve operational affordability and spatial efficiencies? 

POTENTIAL SOLUTION 

Financial challenge 

• LVC is in many ways a municipal fiscal tool to assist 
government in capturing tangible monetary value. 

Socio-spatial challenge 

• LVC also has development-based opportunities which may 
have a stronger social value. 

• TOD is suggested as an urban design approach that can 
provide aid in aligning land use and public transport. 

Partnership challenge 

• Development of strategic partnerships that are based on LVC 
and TOD. 

LAND VALUE CAPTURE 

• In terms of the IRPTN, LVC is a public transport infrastructure 
investment. 

• Agglomeration of land uses and economic activities as 
well as private investment - As the IRPTN becomes more 
established, certain areas become more desirable and as a 
result either property values increase or people start locating 
to these areas with increased accessibility. These 
agglomerations have the potential to mitigate social 
development and spatial challenges. 

• External factors - Potential value increase is not uniform and 
is not guaranteed. We need to think about how we are going 
to encourage this value creation. 

NB: Value refers to financial value as well as social value. 

• LVC tools: - LVC is understood as a basket of tools which are 
either tax or fee-based or development (land) based. 
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SUMMARY OF THE INITIAL CONSIDERATIONS 

• Implementation of LVC is context specific 

• LVC is not an isolated tool - The conceptual framework has 

paired up LVC with TOD and strategic partnerships to 

emphasize the financial and social considerations that create 
real value for EMM to overcome its spatial and broader 
infrastructure challenges. 

• Infrastructure investment is not the only factor of value 

creation. 

• Language and messaging - emphasize the idea of creating 
value by finding a language that supports the agenda of LVC. 

• Any project that seeks to implement LVC tools requires a 

champion - because of the complexity of the development of 
the right package of LVC tools for a project and the 

implementation of those tools in a project. 

• That champion needs to strategically drive partnerships that 
will enable opportunities that the municipality is not be able to 
undertake on its own because of constrains such as land, 
microeconomic context, the need to spread its risk and 
understanding the role of the municipality as an enabler (not 
as a developer). 

***These points highlight the complexity of LVC 

INSTITUTIONAL DISCUSSION 

• There are questions of where LVC should sit within EMM - 
the case may be that each LVC tool requires certain input 
from different departments. 

• The presentation was followed by a question and answer 
session 

* Response by Martin Bekker 

• The municipality does not have a very coordinated integrated 
strategy towards LVC. 

• An assessment of all municipal policies and plans has to be 
followed by a conclusion that clarifies the reason as to why a 
properly coordinated and structured strategy is needed 
towards LVC. 

• There is a need to define factors that impede land value 
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increase around TODs. 

• A differentiation has to be made between A) tools that need 
to be implemented to increase land value B) and tools are 
needed to capture the increment in land value. Martin 
suggests that members of the SA Cities Network be consulted 
with regards to this as they have previously conducted a study 
on the topic. 


5. 

DISCUSSION ON INSTITUTIONAL ARRANGEMENTS WITHIN THE 
EMM 

• According to Martin Bekker, the sub-committee may not be 
considered to be ready to have a proper discussion on 
institutional analysis and arrangement for the project until the 
tools referred to (points A and B) above are determined. 
These tools will enable us to adequately discuss institutional 
arrangements such as “Who needs to be involved?” and the 
role they need to play. 

• Omar Cupido suggests that EMM has to have an internal 
discussion on which to discuss who the custodian of the 
project will be going forward. 

All 

6. 

OTHER MATTERS 

• GDRT’s concern: There are questions of whether LVC tools 
may be applicable at a cross border scale of implementation, 
so as to facilitate seamless movement in the Gauteng City 
Region. In response to this, Omar Cupido highlighted that in 
terms of integration, although the IRPTN is born within the 
EMM, one of the areas that the City manager is now 
concentrating on is the extension of Phase 1 of the IRPTN into 
Midrand through Ivory Park which falls under CoJ. 

• Omar Cupido suggests that the LUTI sub-committee becomes 
the oversight body for LVC. 

• Recommendations gathered from this meeting will be 
incorporated into the final draft report. 

• A final draft of the report will be circulated to the members with 
the hope of getting more input. 

All 

7. 

NEXT MEETING 

Date of next quarterly meeting was not discussed. 
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8. 

CLOSURE 

Omar Cupido adjourned the meeting and thanked everyone for 
coming. 

Omar Cupido 
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CoJ 

City of Johannesburg 

EMM 

Ekurhuleni Metropolitan Municipality 

GDRT 

Gauteng Department of Roads and Transport 

IRPTN 

Integrated Rapid Public Transport Network 

LUTI 

Land Use and Transport Integration 

LVC 

Land Value Capture 

MSDF 

Metropolitan Spatial Development Framework 

PRASA 

Passenger Rail Agency of South Africa 

RSDF 

Regional Spatial Development Framework 

TOD 

Transit Orientated Development 
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INTRODUCTION 


Iyer Urban Design Studio (Iyer) are appointed by the Ekurhuleni Metropolitan 
Municipality (EMM) as specialist consultants for The Ekurhuleni Urban Design 
Initiative. 

The Ekurhuleni Urban Design Initiative involves three main components: 

• The formulation of a metro-wide Urban Design Policy; 

• The establishment of an Urban Design Review Committee; 

• The formulation of Urban Design Precinct Plans. 

The detail of the above strategies and initiatives begins to manifest through the 
formulation of a range of planning and urban design initiatives, including a number 
of Urban Design Precinct Plans for priority areas within the Municipality. These 
urban design precinct plans, supported by 3D-modeling, provides a visual and 
spatial vision of the manner in which development in such precincts could manifest, 
showing the envisaged built form, the key urban design structuring elements, and 
spatial strategies and projects to catalyse development. The Urban Design Precinct 
Plans will further be underpinned by a metro-wide Urban Design Policy, which will 
contribute towards the establishment of a clear metropolitan (city) identity. 

In line with the Spatial Vision outlined in the State of the City Address, the following 
Precinct Plans have been initiated by the City Planning Department: 


• The Thelle Mogoerane Precinct in Vosloorus, as part of the Thelle Mogoerane 
Corridor; 

• The Dries Niemandt Precinct in Kempton Park, part of the Aerotropolis Corridor; 

• The Kempton Park CBD Precinct, key to both the Aerotropolis Corridor and the 
Thami Mnyele Corridors; 

• The Bredell Precinct, central to the growth of the logistics potential and capacity 
of the Aerotropolis Corridor; 

• The Germiston Lake Precinct, encompassing the Victoria Lake area and Rand 
Airport, a key Precinct in the Corridor. 

• The Primrose Precinct, focused on the growth and densification of the suburb 
located north of Germiston CBD; 

• The Benoni CBD Precinct which aims to revive the CBD into a sustainable and 
liveable 24-hour precinct; 

• The Dunnottar Precinct, addresses the sustainable growth of the area in a 
mixed-use housing and agri-zone. 

This report is an overview of the stakeholder engagement process undertaken for the 
Thelle Mogoerane Precinct. The report describes the approach and methodology used 
to guide the engagement process, an overview of the Thelle Mogoerane Precinct, 
the role of engagement in the project context, unpacks the various stakeholder 
engagement events and a portfolio of evidence is included in the appendices of the 
report. 


1. APPROACH & METHODOLOGY 


The Ekurhuleni Metropolitan Spatial Planning Division, with the assistance of Iyer, 
facilitated the stakeholder engagement process, which was structured in a way that 
it adopts a multi-disciplinary and collaborative approach to design. The process 
was one that provided unique opportunities for the community of each precinct to 
intervene in development processes and to assist in guiding growth towards a future 
urban form that is more inclusive, more integrated, and ultimately more sustainable 
from an urban point of view. 

Stakeholder engagement and ongoing consultation with relevant role-players is 
central to the success of the broader Ekurhuleni Urban Design Project. In this regard, 
some very clear strategies as to how these participatory processes can become part 
to the broader policy and plan development processes were used to inform the 
process. The stakeholder engagement process targeted both internal and external 
stakeholders on a number of engagement platforms, at specific moments in the 
planning and design process. 


The engagement process for the Thelle Mogoerane Precinct followed the below 

structure: 

• Internal Precinct Technical Forum - A Technical Forum, comprising members 
of the client body, officials from the relevant regional office, and departmental 
representatives was compiled. 

• Technical Input - Draft Precinct Plan reports were circulated to the same members 
of the client body, officials from the relevant regional office, and departmental 
representatives, to comment on from a technical point of viewand ensurealignment 
with other policies and plans. This ensured that the reports were accurate before 
being made available to the public. 

• Public Open Day - Draft precinct plan proposals were made available at a public 
open day where any members of the public could view the proposals and make 
informed comments 


2. THELLE MOGOERANE PRECINCT 
OVERVIEW 


The Thelle Mogoerane Hospital Precinct is located in the eastern region of Vosloorus, 
in Region F of the Ekurhuleni Metropolitan Municipality. As the name suggests, the 
Precinct is anchored by the newly developed Thelle Mogoerane Hospital, a Provincial 
Hospital built to replace the old Natalspruit Hospital. As with other previous 
“township” areas that characterise most South African Cities, the precinct remains 
largely marginalised from mainstream urban activity. The investment related to the 
new Hospital, however, does provide scope for exploring the longer term role of the 
areas as a new nodal area, with potential to provide a range of social and commercial 


opportunities, linked into the broader context through the current IRPTN system 
proposals that connect into the precinct. 

The Vosloorus area of Ekurhuleni is a historically disadvantaged area of the 
Municipality, with high levels of unemployment and low income levels. The Precinct 
Plan thus has a key role to play through providing a structure to guide public 
investment within the precinct in such a way that it add values to, and creates 
opportunity for a range of urban activities(and jobs), within the area. 


3. THE ROLE OF ENGAGEMENT WITHIN 
THE PROJECT CONTEXT 


The physical composition of many local urban environments alludes to spaces out of 
sync with contemporary planning and urban design ideals: spaces that solely reflect 
the “hand” of professional custodians. The transparent engagement process seeks 
to build on the new ideals of inclusiveness and ownership to bolster sustainability. 
South African planning is at the cusp of its development with varying experts labelling 
the continent as one of great potential. Metros, such as Ekurhuleni, of great natural 
resource and land capacity should not be allowed to fall by the wayside. The actual 
responsible generation for establishing transformed urban centres of excellence is 
just emerging. Comprehensive engagement allows the emergent generation to be 
informed of Urban Development. 

The stakeholder engagement process is to invigorate local sense of policy 
comprehension, the democratic process, to expose the city’s principle’s in a logical 
transparent manner and a cohesive vision that catalyses the daily aspirations of 
developing metropolis. Thus, stakeholder participation is an important component of 
community development and reflects an Advocacy approach equitably rooted in the 
eclectic citizenry of Ekurhuleni. One of the major aims of community development 
is to encourage participation of all stakeholders. Indeed, community development 
has been defined as a social process resulting from citizen participation. Through 
citizen participation, a broad cross- section of the community is encouraged to 
identify and articulate their own goals, design their own methods of change, and 
pool their resources in the problem- solving process. 


Thus, comprehensive stakeholder participation becomes essential for: 

• Enhancing effectiveness as various stakeholders bring understanding, knowledge 
and experience essential to the regeneration process. 

• Community definitions of need, problems and solutions are different from those 
put forward by service planners and providers; 

• Enabling policy to be relevant to local communities; 

• Ensuring success of this project, the following principles guided the project team 
and the related activities relevant to Stakeholder engagement for this project. 

Stakeholder engagement is an important component with regards to facilitating, 
discussing and encouraging social development. It allows for the opportunity to, 
in a focussed manner, define the main issues which are important, applicable and 
relevant to a project, its context and its stakeholders. Effective and streamlined 
communication is vital in encouraging and facilitating transparency and ultimately 
finding appropriate solutions to sensitivities and community concerns. Participation 
in stakeholder engagement ranges from information dissemination and sharing to 
full partnership with stakeholders 




4. STAKEHOLDER EVENTS 


Event Date 


Event Type 


Target group 


06 June 2015 
10 December 2015 
18 February 2017 


Site vist 

Precinct Technical Forum & Charrette 
Thelle Mogoerane Open Day 


Internal 

Internal 

External, public 


Table 1: Summary table of Stakeholder Engagement Events 

The engagement process for the Thelle Mogoerane Precinct followed the below structure: 

• Internal Precinct Technical Forum 

• Public Open Day 

• Key stakeholder engagement 


Event Venue Attendee/Stakeholder 


Thelle Mogoerane Precinct 
Boardroom 1 & 2, Investment Centre 
J.Dumane Hall 


Client Body & Precinct Planning Forum 
Precinct Planning Forum 
General Public 


O 



4.1. Precinct Technical Forum & 
Charrette 


These consultative design workshops/charrettes were held in the preliminary stages 
of the precinct planning, following the initial research work and status quo definition. 
The intent of these workshop was to establish a means of consultation with key local 
(Departmental) role-players who would likely be involved in the implementation 
of the relevant Precinct Plan. The workshops focused on presenting the initial 
research findings and key issues to the Technical Forum’, and working through the 
opportunities and challenges within the precinct, culminating in a general agreement 
on a spatial vision & way forward. 

The event was two pronged, 

• Firstly a full day site visit and information exchange session. 

• Charrette focusing on the - Thelle Mogoerane Hospital Precinct (New Natal Spruit 
Hospital Precinct). 

ROLE PLAYERS 

The workshops were organised by Ekurhuleni Metropolitan Spatial Planning with 
assistance from Iyer Urban Design Studio. 


A Technical Forum’, comprising members of the client body, officials from the 
relevant regional offices, and departmental representatives, were present at the 
workshops 

Refer to attendance registers in Annexure A. NOTIFICATION/ AWARENESS TOOLS 
ENGAGEMENT TOOLS 

Attendees and organizers were briefed on the purpose of the project and a site visit 
was then conducted, with all attendees transported collectively. Base maps and 
aerial photos were used to engage with the site. 

The attendees then returned to the EMM boardroom for an information session. 
Findings from the site visit and additional insights were shared and used to identify 
key issues and potential strategies for the precinct. 

The site visit was followed by a Design Workshop/Charrette. Iyer compiled a summary 
presentation of the site visit, key findings and potential strategies. These were 
discussed further and distilled into a way forward for design of the precinct. 


KEY OUTCOMES 

The workshop and site visit was central to getting to grips with the scale of the 
precinct and unpacking the key issues underpinning the study area. A number of 
key issues were identified: 

• Significance of open space system from an environmental point of view and 
impact of ‘illegal’ land uses on this system 

• Impact of illegal land-uses 

• Development constraints- e.g. Dolomitic Land, limited services & infrastructure 

• Road Access & conflict between heavy vehicles, cars and pedestrians 

• Limited Public Transport 

• Development uncertainty 

• Proximity to VosloorusTown Centre 

• Continual low-density expansion of fringe 


A visioning process allowed for an initial set of strategies and interventions to emerge: 

• Green infrastructure 

• Responding to Aerotropolis 

• Public Investment Strategy 

• Building Community 

• Urban Management 

• Appropriate and Positive interfaces 

The charrette and feedback session was followed-up with several one-on-one 
meetings with key internal stakeholders such as Roads Department, Real Estate 
(SLP) and Environmental Management. 



4.2. Public Open Day 


Following input from key internal stakeholders, a draft Precinct Plan was prepared and a 
process of public engagement with the local community was held. The purpose of the Open 
Day was to invite the Public and Key Stakeholders to learn more about the Urban Design 
initiative, be introduced to the draft precinct plan concepts and provide comments and 
feedback. 


Date: Saturday, 18 February 2016 
Time: Between lOhOO to 14h00 
Venue: J.Dumane Hall, Vosloorus. 

ROLE PLAYERS 

The Open Day event was organised by Ekurhuleni Metropolitan Spatial Planning with 
assistance from Iyer. 

The event was open to any member of the public who had an interest in the process and 
the study area. The event was attended by concerned residents, ward committee members, 
members of resident and business associations etc. 

Refer to attendance registers in Annexure A. 

NOTIFICATION/ AWARENESS TOOLS 

• Key stakeholders (which included -Thelle Mogoerane Hospital Management, Consulting 
planners, Ward Councillors) were targeted via email invitation; 

• Advertisement in the local newspaper, Khathorus News; 

• Bulk SMSs were sent to the Metro database; 

• Ekurhuleni Website - link from main landing page allowing; download facility for reports, 
submission of electronic comments (online form), submission of written comments 
(e-mail), links from other relevant websites (ie: Planning Institute, etc), dedicated email 
address created to receive written comments; 

• Information on overall project placed on EMM Social Media Platforms, including 
Facebook Page; Twitter; Linkedln. 

• Flyers were distributed at local shopping centres. 

• On the day of the event loud hailing was done by our Customer relations Management 
[CRM] department in the Vosloorus area inviting the community to the open day. 



INVITATION 

FOR STAKEHOLDER ENGAGEMENT: 
URBAN DESIGN PRECINCT PLAN: 

AREAS AROUND THE 
THELLE MOGOERANE HOSPITAL 



YOUR SAY!!' 


The City of Ekurhuleni is formulating an 
Urban Design Precinct Plan for the areas 
around the Thelle Mogoerane Hospital in 
Vosloorus. These precinct plans will serve 
to guide possible future development within 
the areas under consideration. In addition, 
an overarching Ekurhuleni Urban Design 
Policy is being formulated to supplement 
the said precinct plans. 


In developing this precinct plan, the 
Municipality is requesting input from the 
public and key stakeholders. Draft strategies 
and concepts have been prepared to serve 
as a basis for inputs. The Ekurhuleni City 
Planning Department will be running an 
Open Day session, through which you are 
invited to learn more about this initiative and 
provide your suggestions and comments. 


Date: Saturday, 18 February 2017 
Time: Between lOhOO to 14h00 {at your convenience) 
Venue: J. Dumane Hall, 


Vosloorus 


Draft documents can be viewed: 

* On the City's website - www.ekuitiuleni.gov.za - 
and you can make an in put electronically. 

* Boksburg City Planning Offices, (3rd Floor 
Boksburg Civic Centre, cm. Trichardts & 
Commissioner Streets, Boksburg) 

* Vosloorus Library (M.C. Botha Drive, Vosloorus) 
Library operating hours: Mon - Fri: O9h0tM6h3Q; 
Sat: 08h00-13h00). 


To make art input: 

* Forward in writing by e-masl to urbandesign@ 
ekurhuteni.gov.za, 

■ Submit in the "comment box" at the Boksburg City 
Planning Offices or Vosloorus Library, 

■ Post to the Ekurhuleni City Planning Department, 
at P O Box 13, Kempton Park, 1620, 

■ Hand deliver to City Planning Corporate Office, 
Markem Building, Cnr Margaret Avenue and 
Kempton Road, Kempton Park. 


Deadline for inputs: Monday, 20 March 2017. 


a partnership that works 

wviw.ehurliuluni.gov £3 




Figure 1: Advertisement for affected areas around the Thelle Mogoerane Precinct in the 
Kathorus Mail and in local shopping centres. 



E-mail notification/invitation 


Forwarded message 

From: “Martin Bekker (Kempton Park)” <Martin.Bekker@ekurhuleni.gov.za> 

To: “nomonde.mqhayi@gmail.com” <nomonde. mqhayi@gmail.com>, “Witness. Damane@gauteng.gov.za” <Witness.Damane@gauteng.gov.za>, “Patrick. Ntuli@gauteng.gov.za” <Patrick.Ntuli@ 
gauteng.gov.za>, “Gumani.Netshituni@gauteng.gov.za” <Gumani.Netshituni@gauteng.gov.za>, Mzwandile Wondo <Mzwandile.Wondo@ekurhuleni.gov.za>, Makhosi Lehari <Makhosi.Lehari@ekurhu- 
leni.gov.za>, Linah Mkhize <Linah.Mkhize@ekurhuleni.gov.za> 

Date: Thu, 16 Feb 2017 15:01:32 +0000 

Subject: FW: Thelle Mogoerane Hospital Urban Design Precinct Plan: Notification of “Open Day” and invitation for inputs/ comments 
Dear Dr. Mqhayi-Mbambo, Mrs. Damane, Mr. Ntuli, Mr. Netshituni, Councillor Wondo, Councillor Lehari, Councillor Mkhize 


The Ekurhuleni City Planning Department is busy with a project which involves the formulation of Urban Design Precinct Plans for selected areas in Ekurhuleni. These precinct plans will serve as 
basis to guide possible future development within the respective areas for which precinct plans are being formulated. 


One of the precincts for which plans are being formulated is the areas surrounding the Thelle Mogoerane Hospital. The aerial photo included below shows the precinct boundary. 


Included below and in the attached file, please find an invitation to an “open day” scheduled for engagement 
in respect of this Urban Design Precinct Plan in process of being formulated for the area around the Thelle 
Mogoerane Hospital in Vosloorus. 

The draft urban design precinct plan for comments and inputs will also be uploaded on the Ekurhuleni 
website, but should you require any further information at this stage, you are welcome to contact us. 

Looking forward to seeing you at the “open day” on Saturday and receiving your inputs. However, should you 
not be able to attend the “open day” you can still view the draft urban design precinct plan on the Ekurhuleni 
website (in your own time) and forward your comments / inputs to us by the due date stated in the notice 
below. 

Should you wish to meet with us in regard to the proposed urban design precinct plan, please let us know, 
then we will glad to make an appointment to meet with you. 

Kind regards , 

Martin Bekker, Pr Pin 
Metropolitan Spatial Planning Division 
City Planning Department 
Ikurhuleni Metropolitan Municipality 



INVITATION 

FOR STAKEHOLDER ENGAGEMENT: 
URBAN DESIGN PRECINCT PLAN: 


AREAS AROUND THE 


THELLE MOGOERANE HOSPI TAL 

: YOUR SAY!!! 


The City of Ekurhuleni is formulating an 
Urban Design Precinct Ptan for the areas 
around the Tholle Mogoerana Hospital in 
Vq5*ocwiis These precinct plans Will serve 
to guide possible future davslopment within 
the areas under consideration, (n addition, 
an overarching Ekurhuleni Urban Design 
Poficy is being formuSaled to supplement 
the said pnecmct plans, 


In developing this precinct plan, the 
Municipality is requesting input from the 
pubiic and key stakeholders. Draft strategies 
and concepts have been prepared to serve 
as a basis for inputs. Tbs Ekurhulsm City 
Planning Department will be running an 
Open Day session, through which you are 
invited to learn more about this initiative and 
provide your suggesticms end comments, 


Date: Saturday, IS February 2017 
Time: Between lOhOO to 14h00 (at your convenience) 
Venue: J. Du mane Hall, 

Vosloorus 


Draft dcicum-prvrs can be viewed: 

* On ihe City's. website - wwi&.Hkurtiutenl.gov.za - 
@nd you car. make »n input etectnjnfcafly. 

* Boksburp Cdy Running Offices, {3rd Floor, 
BekBburg CSvie Ce*firts, cm. Trithardl* ft 
ConmisBiDner Streets, Boksburg) 

* VbsJooruB Library JM.C Botda Drive, Vosloorus) 
Library operating hours: Mon - Fn: OsSftQCM 

Sat: QShOO-ianOc) 


7b make arr inpof: 

- Forward in writing by e-mail in urbarjdeEign@ 
ekurhuiefU. yov.zs. 

- Submit in. the 'roniwicni box' bl iho Sokst^Mj Cily 

Planning Offices or Vestoorus Library, 

♦ PdbL in She EkuThulent Crly Planning Department 
at P D Box 13. Kempton F’ark. 1620, 

- Hand deliver 1o City Planning Corporate Ottlte, 
toark»i*i EUlkimg Cnr Margaret Avenue and 
Kempton Road. Kampidd Pork. 


Deadline for inputs: Monday, 20 March 20 f 7. 


a partnership Shal works, 
wjywflkijfMeb gov-zst 


V 

City of 
Ekurhuleni 




Telephone 

E-maii 

Website 

Postal 

Physical 


+27(0)1 1-999-4026 

martin .bekker@ekurhuEeni.qov. 2 a 

www. ekurhuleni .gov.za 

PO Box 13 
Kempton Park, 1620 
Ground Floor, Markem Building 
10 Margaret Ave, Kempton Park 


This is an e-mail that was sent separately out to invite parties (Thelle Mogoerane Hospital Management, Consulting planners, Ward Councillors) to the Thelle Mogoerane Precinct Open Day. 

© 





SMS notification/invitation 



■IIU AT&T 3Q 

12:09 AM 100% S3- 



L 

Messages 

Ekurhuleni Edit 


Dear resident/business owner/land 
owner, HAVE YOUR SAY in the Urban 
Design Precinct Plan for areas around 
Thelle Mogoerane Hospital, 
Vosloorus. An open day for 
interested stakeholders is scheduled 
for Saturday, 18 February 2017 
(10h00-14h00) at J. Dumane Hall, 
Vosloorus. For more information and 
to make input, visit 
www.ekurhuleni.gov.za or Vosloorus 
Library. 

Kind regards, City of Ekurhuleni. 

Send STOP to opt out. 



An SMS-notification/invitation sent to 3980 cell phone 
numbers for people In the surrounding Vosloorus area 


4.4. Access to draft precinct plans and comment box 

Interested parties and general public could also access Draft Precinct Plan Reports 
at: 

Ekurhuleni website: https://www.ekurhuleni.gov.za/download-precinct-plan 
Boksburg CCC City Planning Office 
Vosloorus Library 



Draft Precinct Plan Reports and a comment box at the Vosloorus library. Draft Precinct Plan Reports and a comment box at the Boksburg CCC City Planning Office. 
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URBAN DESIGN PRECINCT PLANS 


Urban Design Menu 


+ URBAN DESIGN 


A precinct plan defines the desired development direction of the precinct and recommends a range of public realm projects to facilitate new 
relationships between the public and private realms. The precinct planning process envisaged for the current project is viewed as an ongoing 
process of local area elaboration and planning (complementing and supporting the Metropolitan and Regional Spatial Development Frameworks 
of the municipality) rather than merely a series of independent products. 

fn line with the Spatial Vision outlined in the State of the City Address, the following Precinct Plans have been initiated by the City Planning 
Department: 

* The Thelle Moao&rane Precinct in Vosloorus as part of theThelle Mopoerane Corridor 


+ Open Day Events 
+ Why urban design? 
+ Urban design policy 


Figure 3: Screen shot of the link from main landing page of Ekurhuleni Website to the Urban design initiative 






ENGAGEMENT TOOLS 

Posters summarising the key findings and strategies for the precinct were displayed. 
A video showing the proposed strategies and design concepts were also displayed. 
Project team members from Iyer and officials from the Metropolitan Spatial Planning 
Division were available to offer explanation and receive comment on the proposals. 
Hard copies of the draft reports and summary pamphlets were available for perusal 
and comment responses. Stakeholders were made further aware on how to engage 
the online content of the project. 

Draft precinct plan reports were made available online and physical copies were 
placed in the Vosloorus library for review with a comments box to receive formal, 
written comments. The comments period was one month after the Open day. 

KEY OUTCOMES 

The Open Day event was well attended by the community as well as key stakeholders. 
Several issues were raised in relation to the proposals and relevant comments were 
considered when finalising the proposals. 

The event also played a key role in identifying additional key stakeholders to engage 
with in more detail on the strategies proposed in the precinct plans. 


Refer to Annexure B for a summary of the comments received. 



CONCLUSION 


The range of engagement events has allowed for a diverse set of inputs and 
comments into the Draft Thelle Mogoerane Precinct Plan adding to its relevance 
as a key planning document to guide development in the area. By following this 
multi-levelled approach to stakeholder engagement, the concept of co-production 
has enabled the project team to gain insight into the dynamics and realities of the 
precinct far beyond what they could have done on its own. 

The feedback from stakeholders has generally been very positive and supportive 
of the vision for the precinct. The inputs received ranged from the everyday lived 
experiences of the study area to much more focused and technical inputs. The 
challenges to implementing the precinct vision have been raised are more technical. 
For example, the future alignment of major provisional routes which hamper cohesive 
urban development. 


The Open Day session held in Voslooruswas relatively well-attended by local residents 
and local business owners, and became a fruitful session with robust discussions. 
The former group were interested in how the precinct will develop into a more 
functional node as they constantly referred to the currently existing but unused taxi 
rank. 

Questions from local business owners were focused on trying to understand the level 
at which local businesses were taken into consideration during the planning phase. 
They also wanted to know if there is a way their businesses could benefit from the 
development. On the other hand, locals did not make direct inputs on the precinct 
plan itself as they seemed to be more interested in the implementation phase. 
Most of their questions sought information about the timeframes of the project 
implementation and the employment of local labour. These are valid concerns 
considering that Vosloorus as a previously marginalised township with high levels of 
unemployment and low income levels. 

Overall, the precinct plan was well received and appreciated by locals. The feedback 
received during and after each presentation was positive. 


ANNEXURE (A) 

ATTENDANCE REGISTERS 



Attendance Register 


FORMULATION OF URBAN DESIGN POLICY. PRECINCT PLANS & REVIEW COMMITTEE: 

PRECINCT FORUM WORKSHOP: 

DRIES NIEMANDT PRECINCT PLAN & THELLE MOGOERANE HOSPITAL PRECINCT PLAN 
DATE : 10 December 2015 

VENUE : Boardroom 1 & 2; Investment Centre; 1 Monument Road; Kempton Park 

TIME : 13H30 
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a partnership that works 


Attendance Register 


FORMULATION OF URBAN DESIGN POLICY. PRECINCT PLANS & REVIEW COMMITTEE: 

PRECINCT FORUM WORKSHOP: 

DRIES NIEMANDT PRECINCT PLAN & THELLE MOGOERANE HOSPITAL PRECINCT PLAN 
DATE : 10 December 2015 

VENUE : Boardroom 1 & 2; Investment Centre; 1 Monument Road; Kempton Park 

TIME : 13H30 
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STAKEHOLDER ENGAGEMENT WORKSHOP: THELLE MOGOERANE URBAN DESIGN PRECINCT PLAN 

DATE : y^JJ'February 2017 

VENUE : J. Dumane Hall, Vosloorus 
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STAKEHOLDER ENGAGEMENT WORKSHOP: THELLE MOGOERANE URBAN DESIGN PRECINCT PLAN 

DATE : February 2017 

VENUE : J. Dumane Hall, Vosloorus 

TIME : 10HOO-14HOO 


Name 

Interest / Organisation 
Represented 
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STAKEHOLDER ENGAGEMENT WORKSHOP: THELLE MOGOERANE URBAN DESIGN PRECINCT PLAN 
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ANNEXURE® 

COMMENTS RECEIVED 



COMMENTS FORM: EKURHULENI L KB AN DESIGN PROJECT 


] . Whii^h precinct plan is bein|* commented on? 

rtfi. CT 

2, Interest in the area? 



l aki 


i^Resident 
n Property Owner 

□ Business Owner 

L.T Visitor 

if! Other 


3. Do ymi agree with the vision that has been presented / described for the precinct? 

r es 


n No 



4. 


What would you consider as the .strong pointy of the proposed precinct plan? 



5. What would you consider as the weak points of the proposed precinct plan? 




6. Please prioritise what you would consider tlie most important projects that arc 
proposed, with I being the most important : 


1. 


2. 


4, 


f Jj»o W*" 

Cm — 


7. Ge n ejal Re m a r Its/C onn m e ti ts 



(y^&cP 



8, Contact Details/Fr^fwHcpd Method of Contact 


-mail . */£/e (C'^ \£S<££^ 


V-C, 


i SMS 


tO^Telephone 


9. Name (It 


*7*7 



you to decide whether or not you wish to provide your name below) 


Comments can he submitted by e-mail to urbandcsign@ekurhuleni.gov T ^a, or in the "comment 
box” at the Bo ks burg City Planning ofiicc or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department,, at PO Box 13, Kemp ton Park* 1620, or hand delivered 
to the City Planning Corporate Office, Markom Building, Cnr Margaret Avenue and Kcmplon 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURHULEN! URBAN DESIGN PROJECT 


3 . Which precinct plan is being commented on? 

"TEr^AJek^. m?* 






2. Interest in the area? 


1 am a: 

L ^ 1 Resident 

L. ! Property Owner 

t'^'Busiiiess Owner 

L ] Visiter 

L~\ Other . . . 



3. Do you agree with the vision that lias been presented / described for the precinct? 

it>^fes 
□ No 


Please elaborate: 



4, What would you consider as the strong points of the proposed precinct plan? 





5- What would yon consider as the weak points of the proposed precinct plan? 


6, Please prioritise what yon would consider the most important projects that are 


■*— *4^4 — O A/ 


proposed, with 1 be i fit; the most important : 

v4i 


2, 


3. 




4. 


7_ General Remarks/C Comments 


8. Contact Details/Preferred Method of Contact 

[ 2 E-mail k' 1 " 1 - if ^ 

Cl SMS 


n Telephone . . C5 . ?U5. . .???.?.•?. ^rr? 

9, Name (It is optional for you to decide whether or not you wish to provide your name below) 

V^Kuc ^-e 

Co mine nis can be submitted by e-mail to urbandesign@ekiirliulenLgov.za, or in the “com mem 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue anti Kempton 
Road, Kempton Park, by no later than 20 March 2017, 


THANK VOL FOR YOUR INPUT 




COMMENTS FORM: EKURHIil.ENI URBAN DESIGN PROJECT 


1 Wljieh precipct plan Is bcmg^ommented on? 

'<l nz. 



2. Interest in the area? 




T am a. 

J W Resident 
L j l^roperty Owner 

^ Business Owner 
n Visitor 
□ Other 



3. Do you agree with the vision that has been presented / described for the precinct? 

□ Yes 



Please 


'Orate 


r P££> d-i-Y I lAt 

/ tA^grtr 




<>-n r 1 


would yi 


sider as the strdng'pomts of the. 


*o posed precinct: plan? 

&LC.C? Os'?'} / v t_ 

*-v '/& l € 



6. Please prioritise what you would consider the most important projects that are 



proposed, with I being the most important 


emarks/Commcnts 




8, Contact Details/Preferred Method of Contact 


E-mail 




C-& 


<=£> C 


o 



Telephone 




/ 


9. Name (It is optional for yon to decide whether or not voiiwvish to provide your name below) 

/?%>*& &; 322 & 

Comments can he'submittcd by e-mail to urbande5ign@ekurliuJeni.gov.za, or in the “comment 
box" at the Boksburg City Planning offiee or Vosloorus Library, or sent by post to Ibe 
Ekurhuleni City Planning Department, at PO Box 13, Kemp ton Park, 1620, or hand delivered 
to the City Planning Corporate Office. Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 



COMMENTS FORM: EKVKTIULEM IK BAIN DESKJX PROJECT 


1 . Which precinct plan is being commented on? 


* VnsAV am© vro-ryz?. Vte>£ p i b oc i 


2, Interest in the area? 

I am a: 

iS'Resident 

L 1 Property Owner 

£3 Business Owner 
L7] Visitor 

III Other 


3, Do yon agree with the vision that lias been presented / described for the precinct? 

□ Yes 
)Q No 

sc elaborate: fit* 

' Lr\ (Z .0*4x1 rjkb 


\S-> -t 


f,. 


1 O' 0 xi rt<? h?J h~ fe? £>tt> k-v# -t' < 

<? x-cVC- XrJca. T d!.£>.y?..— . y 


G.>v^< 


4. What would you consider as the strong points of the proposed precinct plan? 

V IZ&./'J £ / O lZ> c o 

a . ' 


5. What would you consider as the weak points of the proposed precinct plan? 

1 - { j CC (H-S& VN-r/ 

S O &»-*££»- CA V /A-C. /~-© & /»■ jV’ c *- ! ir O 

1? 5r C**'' 1 O r’tst t v CL cC&OlL * 




6. Please prioritise what you would consider tbe most important projects that are 
proposed, with 1 being the most important : 



7, General Remarks/Com meats 


/ - fbj- c-//V € foy* 

h£xCA^*. ^4 (x^ €. <?v 

a_. )^c s 


<LL/0 o«r/ y ^.£ 
<2VV cLi £> k 


r 




<y ( ■*> & tA Cf-k ■ 


fir! 

S. Contact Details/Prcferred Method of Contact 

1 -CO rv\ 


L ! B-mail 


^ SMS 

j/t* Telephone „£>T3 S S'S"S^7 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

^QvOpL.b^, 

Comments can be submitted by e-mail to iirbandesign@ckiirhutcm.gov,/a r or in the ^comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 162k nr hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park by no later than 2(i March 2017. 




COMMENTS FORM: EKURIIULEN1 URBAN DESIGN PROJECT 


1 . Which precinct plan is heing commented on? 

TFfe^ X>e4j€riop»vierfOr 

2. Interest in the area? 

I am a: . 

H'l^Saiderit 

L~ ! Property' Owner 

H Business Owner 
L ‘ Visitor 

L..J Other 


Z^/e-LCe M 06 rT^e^J a 


3» Do you agree with the vision that has been presented / described for the precinct? 

□ No 

Please elaborate: 

T 

rt t £?C>c>Kg 
< fejO£> GaZX>^TH 


4, What would you consider as the strong points of the proposed precinct plan? 

Tffe AS -jrr £ 7 y^iP-S ■ 


5. What would you consider as llie weak points of the proposed precinct plan? 


6. Please prioritise what you would consider the most important projects that are 
proposed, with I being the most important : 

1 Jne a C&rJ7 

2 Ti&c<$ 

3. 


7. General Remarks/Comments 



8, Contact Details/I* referred Method of Contact 

/<?£/<? P-W f • 

i 1 SMS 

[^Telephone ... .... 


GO/v* 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 


Comments can be submitted by e-mail to urhandesign@ekurhuileni.gov.za, or in the “comment 
box” at the Ho ks burg City Planning office or Vosioorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcm Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 

THANK YOU FOR YOUR INPUT 



COMMENTS FORM: KKURHULEM URBAN DESIGN PROJECT 


1. W hi r, | i priyin-t plan is bcingcomniented on? 



2- Interest in the area? 


1 am a: 

□ Resident 
L .l Property Owner 

l 3 Business Owner 


L.l Visitor 

Cl Other . .. >.N. ..J 04 GAST 


3. Do you agree with the vision that has been presented / described for the precinct? 

m Ves 
. 1 No 

Please elaborate: 

/ Af (f rv t-<) t A C /j ?< T 


4. What would yon consider as the strong points of the proposed precinct plan? 

fo<Z /*/*-! C- aj 7 fs 7 ?-*G fcc-y 


5, What would you consider as the weak points of the proposed precinct plan? 

--&T A .fiS&AkSr. 


6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 be inti the most important : 


A C-GvU 77 ZCr 

2 ^yO^/VCSS: /ec- 7 /^A 

3 ?fiK( fZft/J K- 

A /Z(7St ftc- A> T/flJL /GL&Pfi'lG-. 

7, General Remarks/Co mments 

f{? C OMM.y.AsiT.S. 

/H.CV^CS TMAM £ U G/Z^ 'TM 
Tt~U5 £>; r l'X- 4. MPJ5T e> 


H. Contact Details/Preferred Method of Contact 

X E-mail CC>^ 

1% SMS 

.^Telephone ..<0 4>JS> 3. f£>. ^7^. . . . 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

£kbJ(: 5 r T 

Comments can be submitted by e-mail to urbandcsign@okurhulcni.gov.zii, or in the “comment 
box” at the Bo ks burg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kcmpton Park, 1620, or hand deliver ed 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kcmpton 
Road, Kempton Park, by no later than 2ft March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURiHILENl URBAN DESIGN PROJECT 


I Whic h nrecin et plan is being toe; rye uteri on? 





2. Interest in the area? 

I am a: 

Ll Resident 
L 1 Property Owner 

V^Busincss Owner 
! Visitor 

O Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

irfes 

Cl No 

Pirn se elaborate: / 

£*=-< p I 

^C/jo (/&% l*=> i-^rr (yl 


4, What would you consider as the strong points of the proposed precinct plan? 

pL*&r*t( <?s?kcp' <a - **> *cl £=> 
WV*i «fa**=t* 3 gk- 


jwmild yon 


consider as the weak points of the proposed 


precinct plan? 


5, What 


6. Please prioritise what you would consider the most important projects that are 
proposed, with I being the most important : 

2 P(£yz=? 2 *l pfc?noS«^ 

4 




7. General Kcmarks/Commenls 




KrJ 


0 


£k^- 


i 


8. Contact Details/Frefcrrcd Method of Contact 

S3 E-mail *T*r^l. f ■ < ^=^ l UACu i Co^- 

Cl SMS 


Telephone^T ?^*?^? i ..? 2-5^3 


y. Name {It is optional for you to decide whether or nyt you wish to provide your name below) 

U-t’ t== i^i> 

Comments can be submitted by e-mail to urbandesign^ekurhulcni.gov.za, or in the “’comment 
box ’ at the Itoksburg City Planning office or Yosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cur Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 


a partnership that works 



COMMENTS FORM: UKURHI.ILENI URBAN DESIGN PROJECT 


1 Which precinct plan is be ing com mented on? tA 

Itf&ijs. *v>qog£Atf^. 

2. Interest in the area? 

I am a 

B Resident 
lH Property Owner 

□ Business Owner 
L I Visitor 

□ Other 

3. Do you agree with the vision that has been presented / described for the precinct? 

i_5? Yes 
Cl No 

Please elaborate: 

•V V ‘ v ^ ^ ^.Ss.o <a\ 


4. What would you consider as the strong points of the proposed precinct plan? 

y v"V v vNl 




5, What would you consider as the weak points of the proposed precinct plan? 

€L„ YV^isk -^-v- V Ce 


6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 


1. 

2 . 

3. 

4 


■H r 

5K v"^ 1 ^ Q <=^rW <-V V J T^> 

C^r^Vre 


7. General Remarks/Comments 


8. Contact Details/Preferrcd Method of Contact 

|_ E-mai 1 . ") tjf , w. ^ fc? r>. <N > V, , C-p y*-, 

n sms 


n Telephone . 0 . 1.1 1 ‘t.3.£ .( ?- > 

9„ Name (It is optional Jbr you to decide whether or not you wish to provide your name below) 




Comments can he submitted by e-mail to urbaiHlcsign@jCkurliulcni.goY.za.. or in the “comment 
box at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Kkurhulcni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 




COMMENTS FORM: KKURHULEM URBAN DESIGN PROJECT 


1 


2 . 



Interest in the area? 


I am a; 


Resident 

Ll Property Owner 
Li Business Owner 


□ Visitor 
Cl Other . 


3. Do you agree with the vision that has been presented ! described for the precinct? 
rf'f^es 
□ No 


Please elaborate! 

s r <=Jo 

dn phtn 



1 1 H 


4. What would you consider as the strong points of the proposed precinct plan? 

15 a Lhatfc it fc>oc£Tt 

dci/ CCondMu cine/ 

CTdbs for/ an/ 
Cc?NMUQi ty 

5. What would yon consider as the weak points of the proposed precinct plan? 

if... tH<ru Mq/=i f ar\ou.Qh 




acc&py 


U~i€ Igk"»g/ wt h 

a i—tot / 


6. Please prioritise what you would consider the most important projects that are 
proposed, with I being the most important : 


2 hcu&ncf 


lay t 
4 ' Pet/ Jk 


/" con k-j 




7. General Reniarks/Comments 


HO CoMMcTCCS 


8. Contact Dcfails/Preferred Method of Contact 


l ~\ E-mail . 

n sms 


Cl Telephone <3 / -2L . 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 



Comments can be submitted by e-mail to urbandcsign@ekurhulcni.gov.za, or in the “comment 
box’- at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhulcni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
lo the City Planning Corporate Office, Markem Building, C nr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOLK INPUT 



COMMENTS h'OKM: EKUgHIJ LEIN I ERBAN DESIGN PROJECT 


1 . Whi£li_|m»cmct plan is beim® commented on? 

2. Interest in the area? 


[ am a, 

f- Resident 

IT! Property Owner 


l X b 

□ v 


Business Owner 
Visitor 


n Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

Yes 




UNo 

Please elaborate: 


/Ue/y? j 


p k(AO 



4. What would you consider as the strong points of the proposed precinct plan? 

£ /kx QfOuA /Ayy/V f 

£r/yfh/ 

J 4 jL 



/ J £ 



5. What would you consider as^thc w eak points of the proposed precinct plan? - 

/ ' -^(yft AAj£<t4 yAUpTc// 

fa+st yACok /W^7 

&ji /k o&aX' 

M (^(J^iP nrvr ^^ AxppO * 


/n>c 

Ah -<j 4 w A 




6- Please prioritise what you would consider Ihe most important projects that nrc 
proposed, with I being the most important; 


7* 




Ajy*x-j2vi< f) 




ky hot/ &y? fj 




8. Contact Details/Preferred Method of Contact 

$ 1)//yi tAA2*~ (2 A* /yysu /. Cpr* 


E-mail , . 

I. "' SMS 

1 Telephone 




<?<3 6**7? <f 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

Mi 


Comments can be submitted by e-mail to urbandesigiif^ekurhuleni.gov.za, or in the “comment 
box at the Bo ks burg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Depariment, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office. Markeni Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 20 17. 


THANK YOU FOR YOER INPUT 



COMMENTS FORM: EKCRHULENI URBAN DESIGN PROJECT 


1. Which precinct plait is being commented on? 


2, Interest in the area? 


I am a; / C C ^ 

e Resident 


^'Property Owner 


n 


Business Owner 


/r ( 


□ Visitor 

□ other 


3. Do you agree with the vision that has been presented / described for the precinct? 

# i5 'Y es 

□ No 

Please elaborate: 

y& f -* cciijv .Sta^rA t_ / *J/+x y /-^-e ' 
dLr,. s’ fV 


4. What would you consider as the strong points of the proposed precinct plan? 

"to, p* * 0 1 £0 f.. ' ^ r . ©-r^ Ci '-^ceuWc^^ > 



5. What would you consider as the weak points of the proposed precinct plan? 

JScfci*-. * .? : ^ w.eojc pai .M 5 • 

t vrx'i tr r S f rvcJ oA L • C * ' 

p&Xt.cV'/S' - /A cm. £xp A*//v fci) cj-X ■ 


6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 


1 -> 

’ ^ pi - 5 % r- <lc 

3. ^ 

a 

4. 


?. General Kemarks/Comments 

/Ar^y. W ^ S> 


J-Cz * * /; £z ls<£ 


f-O *S : qus~ 


8. Contact Details/Prcferred Method of Contact 


0'E-msit /Vl<£j % %- 

□ SMS 


.yf Telephone ,/379 ' 


9. Name (It is optional for you to decide whether or not you w ish to provide your name below) 

. /vOLA Q.. ' 


Comments can be submitted by e~mail to urbandesign^ekurhuleni.gov.m, or in the “comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKUKIlli LfcNl URBAN DKS1G.N PRO.I KCT 


1 Which precinct plan is being commented on? 

' Hell 6. f\i\oCf 

2. Interest in the area? 


I am a. 

fef Resident 

!- 1 Property Owner 

Business Owner 
L~i Visitor 
□ Other 


3. ]>« you agree with the vision that has been presented / described tor the precinct? 

Yes 
1 No 

Please elaborate: 

5 th cLp_a r -te qc-W. 

eWp tsvp. ^ Y&SlcW- vaTj£ 

fef ,AO-Q i Jp'c&CiQdr hid 

Sezfcz fa hmdr dur w/M * 


4, 


5. 



What would von consider as the strong points of the proposed 


iJ>UM£ 'IWL .uJTdjL 1 

ID tityltL t2/| -fi 


e proposed precinct pEan 


\ Oia~ 
'Oa^v ' 




6. Please prioritise w hat you would consider the most important projects that are 
proposed, with 1 being the most important : 



n^ -ds+t) 9-fe 

Ixt^i t/Je 


OujA'-'ieri cfr'ttrfi 


cmarlis/Coinmenti 


©fafiUAl $j&d Vu 

e^OaHklecT 

<OTlC£ b.Lt$ht£M . 
or Quur VhCCUM £ 


7. 


8. Contact Details/Preferred Method of Contact 


E-mail •tC/lif lOC^S cyf ^ MjfU \ t 

^sms 02^..S!*2> * 


L 1 Telephone 



9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

..Mr CciclJ bOLi^ df*X . 


Comments can be submitted by e-mail to urban Hesign@eknrhukni.gov.za, or in the “comment 
box at the Boksburg City Planning office or Vosloorus Library , or sent by post to the 
h kurli idem City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcm Building, Cm Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



a partnership that works 


COMMENTS FORM: EKURHULKNI URBAN DESIGN PROJECT 


V\c*3^=»\A- Ca_\ 

1 am a: 

C? Resident 
m Property Owner 

C~] Business Owner 
n Visitor 

□ Other 


1 Which precinct plan is being commented on? 

&\o crca“X; 

2. Interest in the area? 


3. Do you agree with the vision that lias been presented l descrihctl for tlie precinct? 

l^Yes 
□ No 

Please elaborate: 


A.‘V \ i r7>r\ tp \ \x>~v . tL O- r- J S> 

..rtSrx^.. C^yrr^xy^^. O. \^;V oJeSO 

' "r \ "V C^r v ^"v l us 

. nm * 


•3 




4. What would you consider as the strong points of the proposed precinct plan? 


‘Of Av? kVcfe f> vfex ) 


VOJ 


ff 


5. 


What would you consider as the weak points of the proposed precinct plan; 

S.VnjgJT'*.. A. /O-O po-c nAf 


-e ow. ’-y $-y _w v Sr( ex v r\ 

i?e*cV-v ojr^.<4 «~o £>(7- y rvl 

('leoL.T „ 


6, Please prioritise what you would consider the most important projects that arc 
proposed, with 1 being the most important : 



4. 


7. 


General Remarks/Comments 




iAiA V\ &rCJ- r4 

posrtMe fo 


3: 


Kc . jg’n^ Jer 'T 

cf>. r~i. ex's 

toi o '.Vcx-’f- .<5 


|0<^ v9 r ^-f f ^l t ipL 

esjrvcS f(° 

c:' S® l 


-C 5 7 6 <^7co r\_i. i - v 7 

o«£i'fe>S io o 


8. Contact Details/Preferred Method of Contact 


[ 1 E-mail 


L'~ sms 



9. Name (It is optional for you to decide whether or not you wish to provide your name below) 



Comments can be submitted bye-mail to 11 rbandesign@ekurhnleni.gov. 2 a, or in the '‘comment 
box” at the Roksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cur Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURHULENI URBAN DESIGN PROJECT 


] . Which precinct plan is being commented on? 

7 f/fc'£.CC ...M OC, 0 & 

2. Interest in the area? 

I am a; 

IcPj Resident 
O Property Owner 

Business Owner 
□ Visitor 

L~1 Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

iP! Yes 

n No 

Please elaborate: 

. 6 t* f / c/ o f-j ott ^ 

tlP.}rfA.frA * ?r?< * It CL r e Cr ^ ? A ^ 

^.O , 7 4 & &, P<LfykS £o 7 %ec/ 

^9 n, Or>cJ fOCtafS 

4. What would you consider as the strong points of the proposed precinct plan? 

C&n £>e CnnS tcfere &f 

^P.7. fob C>e.e*Ac?.r!.£ Or^ct 0*4 

Lfht yt S 


5. What would you consider as the weak points of the proposed precinct plan? 

d j Tv ? / jW*J £ feet c/j e 

QQ-O.S.J of )~h pj t CfOtio . Cfdn 

4 ® o .... .... oo o^-t ’c/^e 5 \ o c *-5 


6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 


mmtt 

2 . 

f~f Ous ( rv 9 

3, 

tr£/yt). y f U£ f & <- 

*1 C&.&ks 

1. General liemarks/Commeots 

..JLk.Z'irlCJ'hj oCt&Atr .fey.Cj. 

(1 e y £ . t a ? *~> / r> Cy 

Ce,~>4?ri f/tz- n^^b, r, ^ . efcalvt -4 c n 

BUI /af.S.rS ) Rcj&j Uu fft£_rZ. j , ^ / - 


8. Contact Dctails/Preferred Method of Contact 


□ E-mail 


n sms 


^Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

^cTt./.oc>/ OL1P.4&M. £*ja 

Comments can be submitted by e-mail to urbandcsigu@ekurhuIenLgov.za, or in the “comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markern Building, Cur Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS KORM: F.KURHULEM URBAN DKSICN PROJECT 

1 Which precinct plan is being commented on? 


which precinct plan is being coi 

s *4 




2. Interest in the area? 

1 am a: 

Resident 

□ Property Owner 

□ Business Owner 

□ Visitor 

□ Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

Yes 


□ No 

Please elaborate: 




ft 



\ ft 

r Ux t i 


Ar~. A-.? 
/? w^. /Ayfi * 




4. What would you consider as the strong points of the proposed precinct plan? 

jfify #*+«*} tf> 



fj $****<} 

V® ***“ ** — * 


/ wt *- 

* */ *- ^ *^7 - /. / ✓ 

vfCK,-* vO 



?C/A 


^'Ov'9 1 


5. What w'oula you consider a 


/*y 

s the wrak i 


A 


>/* 


6. Please prioritise what you would consider the most important projects that arc 
proposed, with I being the most important : 


1. 

2 . 

3. 

4. 




7. General RemarlWCommente 

t 


a]. 


JjtjjxA-* 




2 


c 


yt 

'/4'U 


8. Contact Details/Prcferred Method of Contact 

( ru| /w/. t* 

*f«r 

I ■ SMS ' ' 

□ Telephone .^*1 

9. Name {It is optional for you to decide whether or not you wish to provide y our name below) 


points of the proposed precinct plan? 


Js* VS,^ */''*( *f jft tA 

7#w.~« A-,/ & 



4k 


Comments can be submitted hy e-mail to urbandesi&Ei^ekurhuIeiH.gov.za. or in the “comment 
box’* at the Bolts burg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



a partnership that works 


COMMENTS FORM: EK1JRHIJLKNI URBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 

h e I ' f n^ opefco^E \no£^pi tck\ 

2. Interest in the area? 


I am a: 

[^Resident 

Property Owner 


Hi B 


usiness Owner 


LJ Visitor 


□ Other 


3. Do you agree with the vision that has been presented I described for the precinct? 

t^fYes 
n No 

Please elaborate: 

...5.“?:^ fco.fo_. rTvzxzX'3. jg>*£ 1 zs^ ct ,. t b.XP'S r € . 


4, Whal would you consider as the strong points of the proposed precinct plan? 

f Vl£ 3 'Vj^ <cV-v? f ocj 2^^^! ^ 

^ j^hl prfe ejncfc 


5. What would you consider as the weak points of the proposed precinct plan? 


6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 beinii the most important : 


fr>G o VhP»S Vrr^t S O TEci 

2 . 

3. 

4. 

7. General Remarks/Comments 

pY^jSect WO-5 , 


S, Contact Details/P referred Method of Contact 

Q .'Yhoi * ' 

j> ''E-mail OVfaTTl^n!?^^ . 

L SMS 

L” 1 Telephone 


*). Name (It is optional for you to decide whether or not you wish to provide your name below) 


K) se kJ Hh ^ 


Comments can be submitted by e-mail to urbandesign@ekurhuleni.gov.za, or in the “comment 
box'’ at the lioksburg City Planning office or Vosioorus Library* or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Mai^arct Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURHUUFNI irRBAN DESIGN PROJECT 


1. 


2 . 



Interest in the area? 


I am a: 

[^Resident 

Li Property Owner 

m Business Owner 
L~3 Visitor 

□ Other . 

3. Do you agree with the vision that has been presented / described for the precinct? 

I*" Yes 

□ No 

Please elaborate: 

j/ 


MJ 




4. What would you consider as the strong points of the proposed precinct plan? 

p/or* ...d&.&.&g &yt</ 

d&fo-e* 



5. What would you consider as the weak points of the proposed precinct plan? 

rt f 

sy? /ye* s^t ty f ^ / rftfo tt/&-j*€£rrc 

7 -V a^h^O/Y.... 



6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 

1. 

2 . 

3. 

4. 


7, General Kemarks/Comments 



gQ E-mail 3! ^ y>fjLz> ^ 

Hsms 


I. - ! Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 


Comments can be submitted by e-mail to urbandcsigu@eku rhulcni.gov .za, or in the “comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempfon Park, 1620, or hand delivered 
to flic City Planning Corporate Office, Markern Building, Cur Margaret Avenue and Kemp ton 
Road, Kcmptou Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 




a partnership that works 


COM M ENTS FQ « M ; F,KUR1 1 1 J I K IN F URBAN DESIGN PK(),1 V . C T 


1 Which precinct plan is being commented on? 

NARftft+J bGSKW PLA-i-J - TH£LL& K) VnOti2j^ £ 

2. Interest in the area? 

I am a: 
is Resident 
dl Property Owner 

Li Business Owner 

□ Visitor 

□ Other 

3. Do yon agree with the vision that has been presented / described for the precinct? 

ijjCi Ye s 

□ No 

Please elaborate: 

JHU \ajLL.l BtL \/ fru.(E 1 b. 

M NShJ f fcrJA LTJ? Cx^MUtd.lTDeS, 



4. What would yon consider as the strong points of the proposed precinct plan? 

^Jtel £ lrTTDN 1 pv'Gt^LTH tHC£^rS(r(q , 
$>&-£&. Aws KjbLi fi&L£ 7fZt\ v/e L. 
twd fb/UQ^C^e^T Tv jHg S&fjVtL • 


5. What would you consider as the weak points of the proposed precinct plan? 

Po'kJts (/jiLO ( 5 e- TTt fti 

Ps MV£-C \Q r\i o iAA.be6 - op g£tfKio 

BkJQ A ^ulxteydlS 

k)| (J- ^ '^5 -DuT Ptf-P-'TtC Tmvc; . 


b. Please prioritise what you would consider the most important projects that are 
proposed, with 1 beinE the most important : 

1 P^ouc 'Tg.AfJ^Pbfi'T p/Co 3 ^<rr 

2 R&S'tDS-K 3 TvVVL PdcJeCT 

3 RenMi- Pi^oTqct 

4 : t^cjgjg-nvTtn^(_ (£ha( pjLe ^ 

7- GcneraJ Remarks/Coni men is 

X- JMK 5 s_ \W pT*W fl\Jtg_ "PHg- 

&OT 1 V’rL^C. t N>CT P Lfh\l g) (nJ LH 

(f^ rr K; (cjl UM-G<£Zl>i &.£tUiSp tT 

T M GT. t^tasTf ftC Goi^vi t'M.tjAi 171 , 


8. Contact Dctails/Preferrcd Method of Contact 


I^E-mail b>IY^.L.fcxA.0 C\ . * 



"'Gb tvi 



9. Name (It is o ptional for you to decide w hether or not you wish to provide your name below) 

I 3 &I. fvt (V. |*jut Q ft 

Comments can be submitted by e-mail to urbnndesign@ekurhulent.gov.za, or in the “comment 
box at the Boksburg City Planning oflice or Vosloorus Library, or sent by post to the 
Ekurimlcni City Planning Department, at PO liox 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: F,Kl Klll LFNr URBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 

ffiqjj - izecj-Nc jr 

2 . Interest in the area? 

f am a: 

Cl Resident 
Cl Property Owner 

[.^Business Owner 

Cl Visitor 

□ Other 

3. Do you agree with the vision that has been presented / described for the precinct? 

Sd'Ves 

□ No 

Please elaborate: 

Jt mu. ftj&umuzc' OF ..T.tl.g 

H QS.F f. T AmL Ml .X? I fh %M &£ou of pj H & S 


4. What would you consider as the strong points of the proposed precinct plan? 

gAMQ&fitm'. .at.irp 


5. What would you consider as the weak points of the proposed precinct plan? 

.Staff /tq]L. Mmc M>j.O 0/2-T . Itt THii 

.bftM.. <f &&&&;. 


6. Please prioritise what you would consider the most important projects that arc 
proposed, with 1 being the most important : 


/? c - P£v CVopw ^ri f 

2 . * 

Hf? S)fL Cjj ■ fl'f 2 €' 

3 - ?m C 

4. 


t. ticnerai Kemarks/t. moments 


Its. a 

^OofTH 
/>/ 7 he 

mfe&c 

£>c{ co 


S&DM. Byj Ttf<? 

TO nyyGUsop 

rnnr > u>i tyy r?f o l o pc F%&. o5 Sj * * fi$ 

■% 

'-taUTH it* &±Ut<itV > 

U kh? Tt> MX . tit Thtt snage /mn 


Cofyn->, TVZ 

Contact Detaiis/Preferred Method of Contact 


3 E-mail ..t.f Pl.fip. gC ,nc:i i.^cy.1 gjfhfXlCA • £e ■ 


n sms 


m 


<? Tel ephone . .07 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 



Comments can be submitted by e-mail to urbandesign@ekurhulenri.gov.za, or in the “comment 
box at the Boksburg City Planning office or Yosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcm Building, Cur Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017, 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: KKliKHULENI URBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 

i 

e__r 

2. Interest in the area? 


I am i a: 

Resident 

□ Property Owner 

□ Business Owner 


□ Visitor 

□ Olher . 


3. Do you agree with the vision that has been presented / described for the precinct? 

i Vr^es 

□ No 

Please elaborate; 

-2 — ^r—~ '° , “ =l t ^ c~> \ — OS *5 . 

V. V t J 

V _¥ %X V \ is, v 

5^ .LLj? ^ 

Vi^ lo ^ ^ ^ t f 

4 t V\ hat would you consider as the strong points of the proposed precinct plan? 

A^~ kS V \ — o ^~*s ^ 


5. What would you consider as the weak points of the proposed precinct plan? 


6. 1 lease prioritise what you would consider Ihe most important projects that are 
proposed, with 1 being the most important : 


Wni *2 -A U 





4. 


7, General Kemarks/Com merits 


SNjCt 





C__sS 




K!-v 








8. Contact Details/Preferred Method of Contact 


□ E-inaii 


L 1 SMS 

□ Telephone . . . $&T \ 5 . " . . . 5 2. 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

^ A4L ^ o 

Comments can be submitted by e-mail to urbandesjgQ@ekurhuleni.gov.za, or in the “comment 
box at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurh ufeni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 



COMMENTS FORM: EKURHULENI URBAN DESIGN PROJECT 


] . Which precinct plan is being commented on? 

JMr ia/\o(A 


2. Interest in the area? 



I am a - 

t^TResident 

LT] Property Owner 

LT] Business Owner 
□ Visitor 
[H Other 


3. 


Do you agree w ith the vision that has been presented / described for the precinct? 
iP-Yes 
□ No 

Please elaborate: 


*4 


oL bv* 


4. What would you consider as the strong points of the proposed precinct plan? 



5, What would you consider as the weak points of the proposed precinct plan? 


6, Please prioritise what you would consider the most important projects that arc 
proposed, with I being the most important : 

* ffywh 

[cH&l 

3, 

4. 


7. General Remarks/Coimnenls 

v\)f 0f dhiM™ 



Jo L 


fe 


e 


CLVLfj^ 


WVr/ V\V P* Sutk 

/$? bciQ/Y^*) £/$! 

■J-O -i' c/t ji \ huh flc/S 



fi. Contact Dc tails/P referred Method of Contact 


[_ ] E-mai l 

qjisms. rntmoin 


^Telephone 


H 


9. 


Name (It is optional for you to decide whether 



or not you wish to provide your name below) 


Comments can be submitted by c-mai! to urbandesignroiekurhulcni.gov.za, or in the “comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhulcni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcm Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURHIJLKNI URBAN DESIGN PROJECT 


] Which precinct plan is being commented on? 

1 rvlOC’-Otf ^Aj£ (-hs? (7 ft 

2. Interest in the area? 


I am a: 

l^Resident 

1-1 Property Owner 

Business Owner 


□ Visitor 
D Other 


3. I>o you agree with the vision that has been presented / described for the precinct? 
i.VrTs 
□ No 

Please elaborate: 

XT is ft G-oob Pi .etrti TO £.RT>Ai CftT£ 
O PSaJ SPRc£-S. 


4. What would you consider as the strong points of the proposed precinct plan? 

f&HoPPmk, 


S. W hat would you consider as the weak points of the proposed precinct plan? 

kocroits IlMtJifeSS OXAc£S M 

?£of > i£ Ate. i\jdT LooejtitiC- o 


6. Please prioritise what you would consider the most important projects that are 
proposed, with I being the most important : 


1 R-ILTml 

2 . 

3. 

4. 


7. General Remarhs/Comments 

^ E W) S-LdO M e 1 H £ Pfi-Q Po s(5_b PfL0'3£cT 

^ nK X Lite To Ejvi f H ! S IXS £ hifl-7 

On ~3o 6S PtoPlg Civ&f^J 

C7| a sj P Gj=_Pfet2y> M<L£ TO 6> 00 S'T 
UN/e.rW’PlO^eM^jrvjJ 


8. Contact Details/Preferred Method of Contact 


j $ mm 


: n sms 


L ! Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below') 


HsO.) EE 

Comments can be submitted by e-mail to urbandesign@ekurbufeni.gov.za, or in the “comment 
box at the Bokshurg City Planning office or VosJoorus Librarv, or sent by post to the 
Ekurhuleni City Planning Department, at POBox 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 



COMMENTS FORM: EKURIIIILENI URBAN DESIGN PROJECT 

1. Which precinct plan is being commented on? 

& f i 7 X el e 

2. Interest in the area? 


I amjjK 

L'T] Resident 
Cl Property O wner 

n Business Owner 

□ Visitor 

n Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

DT^es 

□ No 


Please elaborate: 

S }■&-< 1 & 5 


^ ^ & 70 y? 


/=* 

i- 



4, What would yon consider as the strong points of the proposed precinct plan? 

Siu? T' ?r tb ^ e nters* /yZc-kt) 2.5 


5. What w ould you consider as the weak points of the proposed precinct plan? 

IlllllllliZ/Z 


6. Please prioritise w hat you would consider the most important projects that arc 
proposed, with 1 being the most important : 

2. 

3. 

4. 

7* (General Reniarks/Comments 

M/f b ^ ^ ^ J ^ ** yo £2 ^ (Cl ^ 


8. Contact Details/Preferred Method of Contact 


: 1 E-mail 


: SMS 




J. Nam<; (It is option a 1 for you to decide whether or not you wish to provide your no me below) 






Comments can be submitted by e-mail to urbaiidesign@ckurhuleni.gov.za, or in the “comment 
box’" at the Boksburg City Planning office or Vosioorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 


a partnership that works 



COMMENTS FORM; EKURHULENI URBAN DESIGN PROJECT 


1. Which precinct plan is being commented on? 

&er&ne 

2. Interest in the area? 

1 am a: 

L 1 Resident 
L 1 Properly Owner 

Business Owner 
L 71 Visitor 

□ Other 

3. Do you agree with the vision that has been presented / described for the precinct? 

^Yes 

□ No 

Please elaborate: , * It - / / 

Sl mJL , pltt^ewi 'ili? Mr 

tQU'b.Z. li S&r.fA? l? (?& .(.fib.*?., d 

itself' 



frecnsi T 


4. What would you consider as the strong points of the proposed precinct plan? 

JE kisk , ecf>*n>'Mu gf lie 

jf Jilt f^Vedpo ru$ ) f If tAj}/! 

cf&kb l c *j / l A JLt 

gbd (! ut/tJL uefp®.. P.A.. ~H (. '/ 


S. What would you consider as Hie weak points of the proposed precinct plan? 

IftA ..h#PA if. ibai f null il t>lrc clef 

Ip \Le ftll i/odlpofiiS? j/ltll / 1 

mU&e fhe £Mad chesses ^ 
dSkt &A *H developers t 


6. Please prioritise what you would consider the most important projects that are 
proposed* with I being the most important : 


1. 

2 . 

3. 

4. 


[he. 

it* 
f « 


bdStr7€% tMUrPL 
diopptrttf coi^ffe^c 


7. General Remarks/Comments 

J D: 


d f&r [he 

CO MtWUvit-ltj tffricO t$ Ip 

d & vcji?p J_ IpjOd' ttotfl (pc 

included m k jpuildttsgv ' ipetw 

Hi i $ cl eve /& pMew l 




8. Contact Details/Pre ferred Method, of Contact 

5<j E-mail i»oea </• ct> •** 

.ML 3 M.JW.. 


"1 Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 


me (It is optional tor you to dci 

jjlesp ffl&k £>Z* 


Comments can be submitted by e-mail to urbandesign@ekurhuleni.gov.za, or in the '‘comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcm Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKI K1HH ,KM URBAN DESIGN PROJECT 


1- Which precinct plan is being commented on? 

A^KaAVr WVo 


2, Interest in the area? 


i am a: 

^7' Resident 
□ Property Owner 

H Business Owner 


C" Visitor 
□ other. 


3. Do you agree with the vision that has been presented 





Please elaborate: 



u consider as the strong points of the proposed precinct plan? 



6. Please prioritise what you would consider the most important projects that are 


proposed, with I being the most important : 


7 . 



General Remarks/Comments 




S. Contact Details/Preferred Method of Contact 





[7 Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 



Comments can be submitted by e-mail to urhaitdesigni^ekurhulerii.gov.za, or in the ''comment 
box at the Boksburg City Planning office or VosJoorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park. 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKLRHULENI URBAN DESIGN PROJECT 


1. Which precinct plan is being commented on? ^ 

">/ Ag2 /C<T fftOQo r/LoC.fn'^f 

2. Interest in the area? 

I am a: 

D? Resident 
L-l Property Owner 

m Business Owner 
□ Visitor 

d Other 

3. Do you agree with the vision that has been presented i described for the precinct? 



□ No 


Please elaborate: 


4. What would you consider as the strong points of the proposed precinct plan? 


5. What would you consider as the weak points of the proposed precinct plan? 



6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 



2 . 

3. 

4. 


7. Genera] Remarks/Comments 


/4/& 

7v /V/i~ <Z0ji<rtCx/fi/7y 

Of /f ffff ££ 

j 2 ? ofo //-//tco. 



8, Contact Details/Preferred Method of Contact 


E-mail .. 

□ sms .... 


: 1 Telephone 


9. Name (It is optional for you to decide W'hethcr or not yon wish to provide your name below) 

%M£>y.Z>. ... f 


Comments can be submitted by e-mail to urbandesign@ckur huleni.gov. za, or in the “comment 
box’' at the Boksburg City Planning office or Vosioorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcm Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 



COMMENTS FORM: EKURMULEM URBAN DESIGN PROJECT 


1 Which precinct plan is being commented on? 

V^VW. 

2. Interest in the area? 

J am a: 

i?^Resident 

L)*\ Property Owner 

n Business Owner 
n Visitor 

□ Other .. 

3. Do you agree with the vision that has been presented / described for the precinct? 

gq Yes 

□ No 

Please elaborate: 


4. What would you consider as the strong points of the proposed precinct plan? 

c* - P 


5. What would you consider as the weak points of the proposed precinct plan? 

^1^ t '"3'c^, «-J 


6. Please prioritise what you would consider the most important projects that are 
proposed, with I being the most iinnorlant : 

1- f. f.,_ 

2 . 

3. 

4. 

7. General Remarks/Comments 


(Ve><=r= <& QJ^rf^G 



8. Contact Dctails/P refer red Method of Contact 


L.1 E-mail 


□ SMS 


L Telephone 

9. Name (It is optional for you to decide whether or not you wish to provide your name below) 


Comments can be submitted by e-mail to urbandcsign@ekurhuleni,gov.za, or in the “comment 
box’ at the Bokshurg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13> Kempt on Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcm Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 

THANK YOU FOR YOUR INPUT 



a partnership that works 


COMMENTS FORM: EKUKHIJLEM URBAN DESIGN PROJECT 


1. Which precinct plan is being commented on? 

1 hslu£ 

2 . Interest in the area? 

1 am a: 

JUS Resident 
R Property Owner 

□ Business Owner 

a Visitor 

□ other 

3. Do you agree with the vision that has been presented / described for the precinct 

Yes 
i No 

Please elaborate: 


4. What would you consider as the strong points of the proposed precinct plan? 

fewrxK , - fe PTT A/ls 


5. What would you consider as the weak points of the proposed precinct plan? 


6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 


1. 

2 . 

3, 

4. 
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...Rb.nk 


7. General Remarlcs/Comments 
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o cjid |y\ ©rti~" 


8. Contact Details/Preferred Method of Contact 


L"! E-mail 


i^-SMS 


1 Telephone 


9. Name ^Tt is optional tor you to decide whether or not you wish to provide your name below) 

jy\ ft; I\A fiffH fa. 


Comments can be submitted by e-maii to urhandcsign@ekurliuleni.gov.za, or in the “comment 
box’’ at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhnleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURlIULENI URBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 

/ ^ /(<_ 

2. Interest in the nren? 

1 am a: 

B^Rcsident 

□ Property Owner 

n Business Owner 

□ Visitor 

Cl Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

jL^Tes 

n no 


Please elaborate: 
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4. What would yon consider as the strong points of the proposed precinct plan? 

. 


S. What won Id yon consider as the weak points of the proposed precinct plan? 

*- Nfi OCrAi^t l-'t tut 
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i^ar J^u( /J too 
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6. Please prioritise what you would consider the most important projects that are 
proposed, with 1 bcinit the most important : 


Wo5p» -UJ] 



3. 

4. 


7. General Remarks/Comments 


/W< &s)l yTo ^ \^\ o(Msi 

W?c4-os Wo,y^ -b'ov&l 

K*vn 3tP fid Lift*) - ~7Cr 
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8, Contact Details/Preferred Method of Contact 


E-mail 


SMS 

^Telephone . 01S I? b.b ^ ^ 



9. 


rsamc ( It is optional for you to decide whether or not you wis-h to provide your name bcJow) 



kA t u. 



Comments can be submitted by e-mail to urbandesign@ekurhuleni.gov.za, or in the “comment 
box’" at the Boksburg City Planning office or Yosloorus Library, or sent by post to the 
Ekurhulcni City Planning Department, at PO Box 13, Kemptnn Park, 1620, or hand delivered 
to the City Planning Corporate Otficc, Markem Building, Cnr Margaret Avenue and Kcmpton 
Road, Kemptnn Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURHULENI URBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 

2. Interest in the area? 

1 am a: 

&! Resident 

□ Property Owner 

□ Business Owner 
LI Visitor 

!Z1 Other 

3. Do you agree with the vision that has been presented / described for the precinct? 

5£l Yes 

□ No 

Please elaborate: 

The: \ns>(©^ - Th^ 

g.£ KteAtL Tne M&£vTku 

T^vk-'kT. V S’S. TO fc.S .. 


4. What would you consider as the strong points of the proposed precinct plan? 


5. What would you consider as the weak points of the proposed precinct plan? 
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6, Please prioritise what you would consider the most important projects that arc 
proposed, with 1 being the most important : 

, 

2 
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Nv’it -fc W3&KT l\v_ i»TKPF" TQ EVAP'-C.'-f , 
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7. General Remarks/Com incuts 


8. Contact Details/Preferred Method of Contact 

X 

□ E-mail S*.V 1L ^ °L ^ , ^*0^ A * ^ 

IS sms ..0-8 19 .V9..1.P. :..fe.S 

L Telephone .,Q.t£ IO..VQ.A.O. . ^S> 


9 , Name fit is optional for you to decide whether or not you wish to provide your name below) 


I'.am ... ZLvTNfce • 


Comments can be submitted by c-maii to urbandesign@ekurhuteni.gov.za> or in the "comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurliuleni City Planning Department, at PO Box 13, Kemptou Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cur Margaret Avenue and Kcmptnn 
Road, Kemptou Park, by no later than 20 March 2017. 



COMMENTS FORM: EKURIIULENI URBAN DESIGN PROJECT 


1 Which precinct plan is being commented on? 

*■— * ^ 1 » \ 

JM t£ LL& Jv( © QJ> <£» & fit li t£ 

2, Interest in the area? 


1 am a: 

Resident 

n Property Owner 
n Business Owner 
n Visiter 
□ Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

Yes 
□ No 

Please elaborate: 

tACsz Uj.nJU Qi Vf L .'x^j 


4. What would you consider as the strong points of the proposed precinct plan? 

Furt $ 


5. What would you consider as the weak points of the proposed precinct plan? 








6. I'lense prioritise what yoii would consider tlie most important projects that are 
proposed, with 1 being the most important : 



3. 

4. 


7. General Remarks/Comments 
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CV NT i cj ait© ^ C® m s u vrrmiev 


8. Contact Details/Preferrcd Method of Contact 

l" 1 E-mail (SVmskv jfr. b( £*= ua p-huier vcS-^V ^ 

□ sms 


Telephone 


(I* * s optional for you to decide whether or not you wish to provide your name below) 




Comments can be submitted by e-mail to urbandesign@ekurhuleni.gov.za, or in the “comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markcin Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 


a partnership that works 



COMMENTS FORM; EKURHULKM URBAN DESIGN PROJECT 


1. Which precinct plan is being commented on? 

If £ 

2. Interest in the area? 

1 am a: 

0 Resident 
ITU Property Owner 

Lj Business Owner 

Visitor 

□ Other 

3. Do you agree with the vision that has been presented / described for the precinct? 

FfTYes 

□ No 

Please elaborate: 


4. W hat would yon consider as the strong points of the proposed precinct plan? 

..Mf 3 r.CC 


5. 


What would you consider as the weak points of the proposed precinct plan? 
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6* Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 


1 ■ p L & 4 p 

2 . 

3 . 

4. 


7. General Remarks/Comments 
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8. Contact Details/Preferred Method of Contact 


_ 1 E-mai! 


I - ! SMS 3/. 7 Ll?4. 

n T eiephone . . . i£?. P, , , P. . . fPt. 3. ,^=?. P?, . . 4E? P 

9. Name {It is optional for you to decide whether or not you wish to provide your name below) 

. !PJ?. pP. He> f?L & ( 


( om meats can be submitted by e-mail to urbandesign@ekurhuleni.gov.za, or in the “comment 
box” at the Moksha rg City Planning office or Vosioorus Library, or sent by post to the 
Lkurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City’ Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKURHULENI URBAN DESIGN PROJECT 


1 Which precinct plan is heing commented on? 
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2. Interest in the area? 

I am a: 


H Resident 
O Property Owner 

usiness Owner 

lH Visitor 

□ Other 


3. Do you agree with the vision that has been presented / described for the precinct? 

^Yes 
□ No 

Please elaborate: 


4. What would you consider as the strong points of the proposed precinct plan? 

p fo 7 % Tca yx . Ty y\j> fa 

c3 p’P 0 ' 




5. 


What would you consider as the weak points of the proposed precinct plan? 

j 4^1 ^ J ^ £r AT C <£ 


6. Please prioritise wlial you would consider the most important projects that are 
proposed, with I being the most important : 

S ■ b ’X ■ 
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8* Contact Details/Prcferrcd Method of Contact 


□ E-mail rZgb&CjX? 

□ SMS , 

1 Telephone .C?.*?? . .T7..t-fcT^) .. ^ [2. 


9. Name (It is optional for yon to decide whether or not you wish to provide your name below) 


<&.6q. C>...c2 



Comments can be submitted by e-mail to urbandtsign@ekurhuk‘nf.gov.za, or in the “comment 
box” at the Boksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kcmpfon 
Road, Kempton Park, hy no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM; EKURHULEM URBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 


/Ac//* A&y&eC fXc***1€ 


2. Interest in the area? 

[ am#- 
Resident 

CTl Property Owner 
!-*^Business Owner 
□ Visitor 

L.l Other 


3, Do you agree w ith the vision that has been presented / described for the precinct? 
jY? l 'Ves 
□ No 

Please elaborate; 


4, What would you consider as the strong points of the proposed precinct plan? 

/Ae ,4 f /U- t^SrfC^- 


5. 


What would you consider as the weak points of the proposed precinct plan? 



6, Please prioritise what you would consider the most important projects that arc 
proposed, with 1 being the most important ; 





□ sms 



|_ 1 Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

/Y/er%/ ’ 

Comments can be submitted by e-mail to urbandesign@ekurhuleni.gov.za, or in the “comment 
box* at the Boksburg City Planning office or Yosloorus Library, or sent by post to the 
Ekurbuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markent Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: EKLK1R LENt URBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 

T/ycV t~ B PI & 

2. Interest in the area? 


[ am a: 

SI Resident 
SI Properly Owner 

□ Business Owner 


L I Visitor 
□ Other . 


3. Do you agree with the vision that has been presented / described for the precinct? 

[;7J Yes 
□ No 

Please elaborate: 

..-e/i jH 


4, What would you consider as I he strong points of the proposed precinct plan? 


S. What would you consider as the weak points of the proposed precinct plan? 


6. Please prioritise what you would consider the most important projects that arc 
proposed, with 1 being the most important : 


1 t mi /v A, 

2 

3. 


7. General Reinarks/C'ommeiits 


8. Contact Details/Preferred Method of Contact 


1 E-mail . , 


n sms 

15?! Telephone ..o^t.Tr fZJZ.S'.k 


9, Name (It is optional for you to decide whether or not you wish to provide your name below) 


Comments can be submitted by e-mail to urbandcsign@ekurliiileiii.gov.za, or in die “comment 
box” at the Bo ks burg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017, 



a partnership that works 


COMMENTS FORM: EKURHULENI URBAN DESIGN PROJECT 


Which precinct plan is being commented on? 

le 


lch precinct p 


2. Interest in the area? 

I am a: 

[^Resident 
11-1 Property Owner 

iTl Business Owner 
L-j Visitor 

n Other 


ng commented on : 


3. Do you agree with the vision that has been presented / described for the precinct? 

l ■ No 

Please elaborate: 


4. What would you consider as the strong points of the proposed precinct plan? 
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Tayi Epi^L ... .. 


5. What would you consider as the weak points of the proposed precinct plan? 
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6, Please prioritise what you would consider the most important projects that arc 
proposed, with 1 beim* the most important : 
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7. General Renta rks/Commcnts 
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8. Contact Details/Preferred Method of Contact 


C : E-mail 


\7 SMS 



9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

Soot.. ... 5 qm .tojfeuihi 

Comments can be submitted by e-mail to urbandesign(j|ckurliuleni.gov.za, or in the “comment 
box” at the Boksbvrg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13. Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kemp ton 
Road, Kemptou Park, by no later than 20 March 2017. 



COMMENTS FOKY1: KKIJRIIULEN.I l RBAN DESIGN PROJECT 


1 . Which precinct plan is being commented on? 

'TR eLLg rJ\QHOp Wwc 

2. Interest in the area? 

1 am a: 

^"Resident 
L”! Property Owner 

i- 1 Business Owner 

D Visitor 

!I7! Other 



3. Do you agree with the vision that has been presented / described for the precinct? 

n No 

Please elaborate: 
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proposed precinct plan? 



5. What would you consider as the weak points of the proposed precinct plan? 


A K/b 


6. Please prioritise what you would consider the most important projects that are 
proposed, with I being the most important ; 

r _ k 
2 . 


3. 


4. 


7. 


General Remarks/Com meats 



8. Contact Dclails/Pretierred Method of Contact 


L ] E-mail 

JP^MS ...Q3 


L 1 Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 

fad. 

Comments can be submitted by e-mail to iirbandesign@ekurhulcni.gov. za, or in the “comment 
box” at the Bo ks burg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kcmpton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by mi later than 20 March 2017. 
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THANK YOU FOR YOUR INPUT 



COMMENTS FORM: F.KURHULEM URBAN DESIGN PROJECT 


1 Which precinct plan is being commented on? 

t fa'tDGU*r*S 

2. Interest in the area? 

1 am a: 

Ik'- Resident 

L. : Property Owner 

n Business Owner 
LT] Visitor 

□ Other 

3. Do you agree with the vision that has been presented / described for the precinct? 

jw? Yes 

□ No 

Please elaborate: 
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4_ What would you consider as the strong points of the proposed precinct plan? 
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5, What would you consider as the weak points of the proposed precinct plan? 

<L ^ _J& .As *^<20 P L-k=v — ■ 


fi * Please prioritise what you would consider the most important projects that are 
proposed, with 1 being the most important : 

2. 

3. 

4. 


7. General Kemarks/Comments 



Ol/\d 


8. Contact I >etai I s/P referred Method of Contact 

L 1 E-mail 


CtTsms 


Telephone 


9. Name (it is optional lor you to decide whether or not you wish to provide your name below) 

. . . VA<vrt&A . . . . r 


Comments can be submitted by e-mail to urbandcsjgn@ekurhuleni.gov.za, or in the “comment 
box’ at the Roksburg City Planning office or Vosloorus Library, or sent by post to the 
Ekurhuleni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
Jo the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOU FOR YOUR INPUT 



COMMENTS FORM: KKURIIUI.ENI URBAN DESIGN PROJECT 


1. Whic h precinct plan is being commented on? 

/0<S fA o/i'SAw 

2. Interest in the area? 

1 am a: 

[^-Resident 
n Property Owner 

n Business Owner 
L~] Visitor 

Sfother 

3. Do you agree with the vision that has been presented / described for the precinct? 

DNo 

Please elaborate: 


.^0 L / <£& 


4. What would you consider as the strong points of the proposed precinct plan? 




5. What would you consider as the weak points of the proposed precinct plan? 



6. Please prioritise wliat you would consider the most important projects that are 
proposed, with 1 being the mosl important : 

1 /Vfc 

2 . 

3. 



7. General Remarks/Co raiments 


8, Contact Deiails/Preferred Method of Contact 


□ E-mail 

□ sms (SL 


Telephone 


9. Name (It is optional for you to decide whether or not you wish to provide your name below) 


Comments can be submitted by e-mail to iirbandesign@ckurhuleni.gov.za, or in the ‘‘comment 
bos" at the Boksburg City Planning office or Vasloorus Library, or sent by post to the 
Ekurhukni City Planning Department, at PO Box 13, Kempton Park, 1620, or hand delivered 
to the City Planning Corporate Office, Markem Building, Cnr Margaret Avenue and Kempton 
Road, Kempton Park, by no later than 20 March 2017. 


THANK YOG FOR YOUR INPUT 
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ANNEXURE© 

AGENDA 




Ekurhufeni 

METROPOLITAN MUNICIPALITY 


FORMULATION OF URBAN DESIGN POLICY. PRECINCT FLANS & REVIEW COMMITTEE: 

PRECINCT FORUM WORKSHOP: 

DRIES NIEMANDT PRECINCT PLAN &THELLE MOGOERANE HOSPITAL PRECINCT PLAN 


10 December 2015 

Boardroom i & 2; Investment Centre; 1 Monument Road; Kempton Park 

AGENDA 

1 . Open i ng &. I ntrodu cti ons 

2. Project overview St Purpose of Precinct Forum 

3 . Matters for d i scu ssion 

3.1 Presentation: Proposed Precinct Plans: 

Thelle Mogcerane Hospital Precinct 
(New Natal Spruit Hospital Precinct \ 

Dries Niemandt Precinct 

3.2 Discussion on content of presentation 

4. Way Forward 

5. Closure 



ANNEXURE® 

EMAIL INVITATIONS TO KEY EXTERNAL STAKEHOLDERS 



inv X \ Sy \ 

e | https://mail.google.eom/mail/u/0/#inbox/15ab34919479c58c 


) 


o 


4-i Q O ■ M ^ ' More ▼ 


Forwarded message 

From "Martin Bekker (Kempton Park)" <Martin.Bekker@ekurhuleni.govza> 

To: "nomonde mqhayi@gmail com" <nomonde mqhayi@gmail com>. "Witness.Damane@gauteng.gov.za" <Witness.Damane@gauteng.gov.za>. "Patrick. Ntuli@gauteng. gov.za" 
<Patrick.Ntuli@gauteng.gov.za>. "Gumani.Netshituni@gauteng gov.za" <Gumani Netshituni@gauteng gov.za> 

Cc: 

Bcc. 

Date Thu. 16 Feb 2017 15:01:32 +0000 

Subject: FW: Thelle Mogoerane Hospital Urban Design Precinct Plan: Notification of "Open Day" and invitation for inputs / comments 
Dear 

Dr. Mqhayi-Mbambo 
Mrs. Damane 
Mr Ntuli 
Mr Netshituni 

The Ekurhuleni City Planning Department is busy with a project which involves the formulation of Urban Design Precinct Plans for selected areas in Ekurhuleni These precinct plans 
will serve as basis to guide possible future development within the respective areas for which precinct plans are being formulated 

One of the precincts for which plans are being formulated is the areas surrounding the Thelle Mogoerane Hospital The aerial photo included below shows the precinct boundary 



Included below and in the attached file please find an invitation to an "open day" scheduled for engagement in respect of this Urban Design Precinct Plan in process of being 
+ formulated for the area around the Thelle Mogoerane Hospital in Vosloorus 

The draft urban design precinct plan for comments and inputs will also be uploaded on the Ekurhuleni website, but should you require any further information at this stage, you are 
welcome to contact us 

Looking forward to seeing you at the "open day" on Saturday and receiving your inputs. However, should you not be able to attend the 'open day" you can still view the draft urban 
design precinct plan on the Ekurhuleni website (in your own time) and forward your comments / inputs to us by the due date stated in the notice below 

Should you wish to meet with us in regard to the proposed urban design precinct plan, please let us know, then we will glad to make an appointment to meet with you. 



INVITATION 

FOR STAKEHOLDER ENGAGEMENT: 
URBAN DESIGN PRECINCT PLAN: 

AREAS AROUND THE 
THELLE MOGOERANE HOSPITAL 


The City of Ekurhuleni is formulating an 
Urban Design Precinct Plan for the areas 
around the Thelle Mogoerane Hospital in 
Voslooms These precinct plans will serve 
to guide possible future development within 
the areas under consideration. In addition, 
an overarching Ekurhuleni Urban Design 
Policy is being formulated to supplement 
the said precinct plans 


YOUR SAY!!! 

In developing this precinct plan, the 
Municipality is requesting input from the 
public and key stakeholders. Draft strategies 
and concepts have been prepared to serve 
as a basis for inputs. The Ekurhuleni City 
Planning Department will be running an 
Open Day session, through which you are 
invited to learn more about this initiative and 
provide your suggestions and comments. 


Date: Saturday, 18 February 2017 
Time: Between lOhOO to 14h00 (at your convenience) 
Venue: J. Dumane Hall, 

Vosloorus 


Draft documents can be viewed; 

• On the City's website • www.ekurhutenl.gov.za - 
and you can make an input electronically 

• Bokstourg Crty Planning Offices. (3rd Floor 
Boksburg Civic Centre, on Trichardts 4 
Commissioner Streets, Boksburg) 

• Vosloorus Library (M.C. Botha Drive. Vosloorus) 
Library operating hours: Mon - Fn Mh00-16n30 
Sat 08h00-13h00) 


To make an input: 

• Forward >n wnting by e-mail to urbandesigmg 
ekurhuleni, gov.za 

• Submit to the •commenl box* at the Boksburg City 
Planning Offices or Vosloorus Library, 

• Post to th8 Ekurhuleni City Planning Department, 
at P O Box 13. Kempton Park, 1620, 

• Hand deliver to City Planning Corporate Office. 
Marker* Bulking Cnr Margaret Avenue and 
Kempton Road. Kempton Park 


Deadline for inputs: Monday, 20 March 2017. 


a partnership that works 


¥ 

City of 
Ekurhuleni 


Kind regards. 


Martin Bekker. Pr. Pin 
Metropolitan Spatial Planning Division 
City Planning Department 
Ekurhuleni Metropolitan Municipality 



Telephone 

E-mail 

Website 

Postal 

Physical 


+27(0) 11-999-4026 
martin.bekker@ekurhuleni.Qov.za 

vAW/.ekurhuleni.oovza 

PO Box 13 
Kempton Park, 1620 
Ground Floor, Markem Building 
10 Margaret Ave, Kempton Park 
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Forwarded message 

From: "Martin Bekker (Kempton Park)" <Martin.Bekker@ekurhuleni govza> 

To 

Cc: 

Bcc: 

Date Thu 16 Feb 2017 14:45:15 +0000 

Subject: Thelle Mogoerane Hospital Urban Design Precinct Plan Notification of "Open Day" and invitation for inputs / comments 

To whom it may concern as consulting planner or developer in Ekurhuleni 

Included below and in the attached file, please find an invitation to the "open day" scheduled for engagement in respect of the Urban Design Precinct Plan in process of being 
formulated for the area around the Thelle Mogoerane Hospital in Vosloorus 

If you would like to forward this notification to any other party whom you think may have an interest in the formulation of this precinct plan, we would greatly appreciate your assistance 
in this regard 

The draft urban design precinct plan for comments and inputs will also be uploaded on the Ekurhuleni website, but should you require any further information at this stage you are 
welcome to contact us 

Looking forward to seeing you at the "open day" on Saturday and receiving your inputs However, should you not be able to attend the ‘open day" you can still view the draft urban 
design precinct plan on the Ekurhuleni website (in your own time) and forward your comments / inputs to us by the due date stated in the notice below 


+ 



INVITATION 

FOR STAKEHOLDER ENGAGEMENT: 
URBAN DESIGN PRECINCT PLAN: 

AREAS AROUND THE 
THELLE MOGOERANE HOSPITAL 


YOUR SAY!!! 


The City of Ekurhuleni is formulating an 
Urban Design Precinct Plan for the areas 
around the Thelle Mogoerane Hospital In 
Vosloorus These precinct plans will serve 
to guide possible future development within 
the areas under consideration. In addition, 
an overarching Ekurhuleni Urban Design 
Policy is being formulated to supplement 
the said precinct plans. 


In developing this precinct plan, the 
Municipality is requesting input from the 
public and key stakeholders. Draft strategies 
and concepts have been prepared to serve 
as a basis for inputs. The Ekurhuleni City 
Planning Department will be running an 
Open Day session, through which you are 
invited to learn more about this initiative and 
provide your suggestions and comments 


Date: Saturday, 18 February 2017 
Time: Between lOhOO to 14h00 (at your convenience) 
Venue: J. Dumane Hall, 

Vosloorus 


Draft documents can be viewed. 

• On Ihe City's website - www.ekurtiuteni.gov.za - 
and you can make an input etectromcaffy. 

• Boksburg Crty Planning Offices (3rd Floe* 
Boksburg Civic Centre, cm. Trichardts A 
Commissioner Streets, Boksburg) 

• Vosloorus Library {M.C. Botha Dnve, Vosloorus) 
Library operating hours: Mon - Fn. 09b00-16h30, 
Sal: D8hOO-13hOO) 


To make an input: 

• Forward in writing by e-mail to urbandesign® 
ekurhulem.gorv.za 

• Submit m the "comment box' at the Boksburg Crty 
Planning Offices or Vosloorus Library, 

• Post to the Ekurhuleni Crty Planning Department, 
at P O Box 13, Kempton Park. 1620, 

• Hand deliver to City Planmng Corporate Office 
Markem BuiMing. Cnr Margaret Avenue and 
Kempton Road. Kempton Park 


Deadline for inputs: Monday, 20 March 2017. 


a partnership that works 
»w* ekurtiUen gov za 


City of 
Ekurhuleni 


Kind regards. 


Martin Bekker, Pr. Pin 
Metropolitan Spatial Planning Division 
City Planning Department 
Ekurhuleni Metropolitan Municipality 



Telephone 

+27(0)11-999-4026 

E-mail 

martin. bekker<8>ekurhuleni.oov.za 


Website 

vAw/.ekurhuleni oovza 

r cm 

City of 
Ekurhuleni 

Postal 

PO Box 13 

Kempton Park, 1620 

Physical 

Ground Floor, Markem Building 

10 Margaret Ave, Kempton Park 










X 
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Forwarded message 

From "Martin Bekker (Kempt on Park)" <Martrn.Bekker@ekurhulenLgov.za> 

To Mzwa ndile Won do <Mzwa ndile. Won do@ekurh u I en i . gov. za > 

Cc: 

Bcc: 

Date: Wed. 15 Feb 2017 14:53:46 +0000 

Subject: INVITATION: "Open Day": Urban Design Precinct Plan for areas around the Thelle Mogoerane Hospital in Vosloorus 
Dear Councillor Wondo 


+ 


+ 


With this e-mail, the City Planning Department wishes to invite you to our "open day" for a proposed Urban Design Precinct Plan, which we are in process of formulating for areas 
around the Thelle pMlogoerane Hospital in Vosloorus (as per the notice included below and in the attached file). 

The proposed plan is still in draft stage and an "open day" is scheduled for this Saturday. 16 February 2017. between 10:00 and 14:00 [at your convenience) at the J. Dumane Hall in 
Vosloorus. during which time interested parties can learn more about this initiative and make suggestions and inputs. However if it is not convenient for you to attend the "open day" or 
if you would like to have further engagement with us in respect of the draft proposals for the said precinct plan, please let us know, in which case we will gladly setup an appointment to 
meet with you. 


Notification of the "open day" is done through advertisement in the local newspaper SMS's, e-mail's, pamphlets and load-hailing. However should you wish to forward this notification 
to any particular parties whom you think may have an interest in the area please feel free to do so. 

We are looking forward to your favorable reply and your support for this positive initiative, towards facilitating and guiding possible future development in this area. 

INVITATION 

FOR STAKEHOLDER ENGAGEMENT: 

URBAN DESIGN PRECINCT PLAN: 

AREAS AROUND THE 
THELLE MOGOERANE HOSPITAL 


YOUR SAY!!! 

In developing this precinct plan, the 
Municipality te requesting input from the 
pubtic and key stakeboFders. Draft strategies 
end concepts have been- prepared to serve 
as a basis for inputs. Tha Ekurhulem City 
Planning Department will be running an 
Open Day session, through which you are 
invited to learn more about this initiative and 
provide your suggestions and comments 



The City of Ekurhulem is formulating: an 
Urt>an Design Predict Ptan for the areas 
around the Tholle Mogoerane Hospital in 
Vosloorus These precinct plans will serve 
to guide possible future development within 
the areas under consideration. In addition, 
an overarching Ekunhuleni Urban Design 
Policy is being formulated to supplement 
the said precinct ptens. 


Date: Saturday, 13 February 2017 
Time: Between lOhOO to 14H00 (at your convenience) 
Venue: J. Dumane Hall, 

Vosloorus 


Draft documents can tos viewed. 

* On 1h& City's website - www.akurhijiisni.gnv.ZB - 
and you nan mgke an input e-iacir(K>tc-afly 

- Buksfrura aiy psannlfis QfltaM. <3rd Flaw. 
BokB&urg Ovic Ce^lra. cm. Triehunflls & 
Commis&ioner Straps-, Bok&tjurg} 

* VoslooruE Library [M.C.. BatTia Drive, Vaa looms.) 
Librwv operating tioura: Mnn - Fa: IJ3t»00-16Ji3Q. 
Sat: QBftOO.-latiQCi) 


To make an input: 

* Ftaward in wnting by e-mail la urbandesign@ 
ekurhulertj.goY.zfd 

- Submit in- the si Dok* v*l ihe Crly 

Planing Officos or Voskjorus Library 

* Post lo lha EkjLFhulam Csly Planning Department 
atP Qfln* 13, Kampton Parti.. 1620, 

- Hand deliver to City Planning Corporate Office. 
Wiffksm SulWing, Cnr Margawl Avenue and 
Kornpton Road. Kamfrton- Park 


Deadline for inputs: Monday, 20 March 2017. 


a partnership ihal works 

-jr* i3ki.,rhiHKri <$>» zt* 


¥ 

Oily of 
Ekuifiuleni 


Kind regards. 


Martin Bekker. Pr, Pin 
Metropolitan Spatial Planning Division 
City Planning Department 
Ekurhuleni Metropolitan Municipality 



Telephone 

E-mail 

+27f thll-999-4026 

martin . bekkenS-eku rli u leni. eov.za 

Website 

wivw. eku rh u len i. q ovza 

Postal 

PO Box 13 


Kempton Park, 1620 

Physical 

Ground Floor. Markem Building 


10 Margaret Ave, Kempton Park 





X 
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Forwarded message 

From: "Martin Bekker (Kempton Park)" <Martrn.Bekker@ekurtiuleni.gov.za> 

To: Makhosi Lehari <Makhosi.Lehari@ekurhuIeni.gov.za> 

Cc: 

Bcc: 

Date: Wed 15 Feb 2017 14:27:14 +0000 

Subject: INVITATION: ’'Open Day": Urban Design Precinct Plan for areas around the Thelle Mogoerane Hospital in Vosloorus 
Dear Councillor Lehari 

With this e-mail, the City Planning Department wishes to invite you to our "open day" for a proposed Urban Design Precinct Plan, which we are in process of formulating for areas 
around the Thelle Mogoerane Hospital in Vosloorus fas per the notice included below and in the attached file). 

The proposed plan is still in draft stage and an "open day" is scheduled for this Saturday. IS February 2017. between 10:00 and 14:00 (at your convenience) at the J. Dumane Hall in 
Vosloorus. during which time interested parties can learn more about this initiative and make suggestions and inputs However, if it is not convenient for you to attend the "open day", or 
if you would like to have further engagement with us in respect of the draft proposals for the said precinct plan, please let us know, in which case we will gladly setup an appointment to 
meet with you. 

Notification of the "open day" is done through advertisement in the local newspaper. SMS's, e-mail's, pamphlets and load-hailing. However, should you wish to forward this notification 
to any particular parties whom you think may have an interest in the area, please feel free to do so. 

We are looking forward to your favorable reply and your support for this positive initiative, towards facilitating and guiding possible future development in this area. 


f 



INVITATION 

FOR STAKEHOLDER ENGAGEMENT: 
URBAN DESIGN PRECINCT PLAN: 

AREAS AROUND THE 
THELLE MOGOERANE HOSPITAL 


Tlie City of Ekurttuleni is formulating an 
Urban Design Preckia Plan for the areas 
around the Thetis Mogoerane Hospital in 
VqsSqotvis These precinct plans will serve 
to guide possible future devstopmant within 
the areas under consideration. In addition, 
an overarching Ekurhylenr Urban Design 
Policy is being formulated to supplement 
the said precinct plans, 


YOUR SAY!!! 

In developing this precinct plan, the 
Municipality i& requesting Input from the 
public and keystakehofders. Draft strategies 
and concepts have been prepared to serve 
as a basis far inputs. Tha Ekurhuiani City 
Planning Department wiJI be running an 
Open Day session., through which you are 
invited to learn more about this initiative and 
provide your Suggestions and comments. 


Date; Saturday, IS February 2617 

Time: Between lOhOO to 14h00 (at your convenience) 
Venue: J. Dumane Hall, 

Vosloorus 


Draft documents can fee viawed: 

* On ihe City-3 website - WMW,akurhutefil.gav_za - 
end you can make an input eteclrraicaSy. 

- Boksburg Cdy Planning Offices, Flow 
Baksfcurg Owe Csnlre, cm. TrichsitMs A 
ContmisE-ionar Streets, Boksburg} 

* Voalooms Library 1M.C. Botha Drive, VoalaorueJ 
Library operating hours: Moil - Frr 09ftdt3-l6h3d 
Sat: DOhOO-1 SkioO) 


To make an input: 

* Ftfntfard <n writing by a-maii to urbardasign® 
tikurriulerti.gcv.za 

■ Submit in thu j comitti£?‘ii bun:' at Ihe Soksstwg Cily 

Planning Offices or VbskjDrus Library. 

* Post Id the Ekurhularv Ctly Planning DaparlniBnl. 
aL P D Box 13, Kempton Park, 1620, 

- Hand dpllver to City Planning Cq<rpora!e Offlc-e, 
tifsrkttm Suiidmg Cnr M^rgatel Avenue and 
Kempton Road. Kcinplon Pa 1 * 


Deadline far inputs: Monday 20 March 201 7. 


a partnership ihal worts, 
www.-efcuftiulw* qoy.zs 


¥ 

City of 
Ekuftiuleni 


Kind regards. 


Martin Bekker, Pr. Pin 
Metropolitan Spatial Planning Division 
City Planning Department 
Ekurhuleni Metropolitan Municipality 



Telephone 

E-mail 

Website 

Postal 

Physical 


+2710111- 999- 4026 

martin . bekker@eku rh ulen i.q ov.za 

v/i’av. eku rh u leni.oov.za 

PO Box 13 
Kempton Park, 1 620 
Ground Floor, Markem Building 
10 Margaret Ave, Kempton Park 






X 
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Forwarded message 

From: "Martin Bekker (Kempt on Park) 11 <Martin.Bekker@ekurhuleni.gov.za> 

To: Linah Mkhize <Linah.Mkhize@ekurhuleni.gov.za> 

Cc: 

Bcc: 

Date: Wed. 15 Feb 2017 14:56:04 -fQOGO 

Subject: INVITATION: "Open Day": Urban Design Precinct Plan for areas around the Thelle Mogoerane Hospital in Vosloorus 
Dear Councillor Mkhize 

With this e-mail, the City Planning Department wishes to invite you to our "open day" lor a proposed Urban Design Precinct Plan, which we are in process of formulating for areas 
around the Thelle Mogoerane Hospital in Vosloorus (as per the notice included below and in the attached file). 

The proposed plan is still in draft stage and an "open day" is scheduled for this Saturday. 18 February 2017. between 10:00 and 14:00 (at your convenience) at the J. Du mane Hall in 
Vosloorus. during which time interested parties can learn more about this initiative and make suggestions and inputs. However if it is not convenient for you to attend the "open day", or 
if you would like to have further engagement with us in respect of the draft proposals for the said precinct plan, please let us know, in which case we will gladly setup an appointment to 
meet with you. 

Notification of the "open day" is done through advertisement in the local newspaper SMS's, e-mail's, pamphlets and load-hailing. However should you wish to forward this notification 
to any particular parties whom you think may have an interest in the area, please feel free to do so. 

We are looking f onward to your favorable reply and your support for this positive initiative, towards facilitating and guiding possible future development in this area. 



INVITATION 

FOR STAKEHOLDER ENGAGEMENT: 
URBAN DESIGN PRECINCT PLAN: 

AREAS AROUND THE 
THELLE MOGOERANE HOSPITAL 


YOUR SAY!!! 


The City of Ekurbulenr is formulating an 
Urban Design Preetod Plan for the areas 
around the Thetlc Mogoerane Hospital in 
VosJoimia These precinct plans will serve 
to guide possible future development within 
the areas under consideration. In addition, 
an overarching Ekurhuleni Urban Design 
Policy is being formulated to supplement 
the said precinct plans. 


In developing this, precinct plan, the 
Municipality is requesting input from the 
public and key stakeholders. Draft strategies 
and concepts have been prepared to serve 
as a basis for inputs. Tha Ekurhulani City 
Planning Department will be running an 
Open Day sosston, through which you are 
invited to learn more about this initiative and 
provide your suggestions and comments. 


Date: Saturday, 18 February 2017 
Time: Between lOhOO to 14hOQ (at your convenience) 
Venue: J. Dumane Hall, 

Vosloorus 


Draft Efocwnoirte can bs vivwgd: 

* On Ihe Cay’s webates - www.BkurhuSeni.gnv.ze - 
and yqu car make an npui eleniinfi'C&iy. 

- Bfcfcsburj Cdy Planning CHtees (an F|rx>? 
Bokstrurg Civic Cemlrfj, cm. Trichardls A 
Commissioner StrastE., Brnksisurg] 

- Vosloorus Library {M.C. BoBha Dnve. Vosloorus) 
Library Derating hours: Man - Fn: il^jOlMeoSU 
Sat; O&KOO- 1 3^=00 1 


7b maks an input; 

- Forward *n wntlng by e-mail Id urbar*dBsign@ 
ekdfhul&ni.goM.zp 

- Submit ir«. ciio bar at lft« Ooksthug City 

Planning Offices nr VosJourus Lihrary. 

+ Post la ihe Ekurhulerv Chy Planning Daparlmam. 
at P O Bdx T3. Kempton Park, 1620, 

- Hand deliver Id City Planning Corporate OMica. 
M.:iik^i»i Building. Cnr M*rgarH Avenue snU 
Kempton Road, KcMplon Par* 


Deadline far inputs: Monday, 10 March 1017, 



a partnership ihal works, Citybf _ 

gov zs Ekumulena 


Kind regards, 


Martin Bekker, Pr. Pin 
Metropolitan Spatial Planning Division 
City Planning Department 
Ekurhuleni Metropolitan Municipality 



City of 
Ekurhuleni 


Telephone 

+27i'QV1 1-99&-4Q26 

E-mail 

martin . bekkerdStekurh ulen i.covza 

Website 

www eku rh u len i.cov.za 

Postal 

PO Box 13 


Kempton Park, 1620 

Physical 

Ground Floor, Markem Euilding 


10 Margaret Ave, Kempton Park 






